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CLINICAL TRIAL MANAGEMENT SYSTEM 
BACKGROUND OF THE INVENTION 

This application claims the benefit of United States Provisional Application 
5 No. 60/153,344 filed September 10, 1999. The present invention is directed to the 

management of clinical trials and, more particularly, to computer software applications and 
databases that facilitate the management of clinical trials. 

Before a new drug can be approved for sale to the public, governmental 
agencies require proof that the drug is safe for use and effective in treating some condition. 
10 To establish this, drug companies conduct tests of the drug. These tests may involve giving 
the drug to animals and measuring the result. However, where the drug is intended for 
humans, a final phase in the testing process is the conducting of clinical trials in which the 
drug is administered to humans and the results are measured. These tests are expensive and 
time consuming to design and carry out. If errors are made during the tests, the resulting data 
15 may be useless, and the test may have to be repeated, delaying the ultimate approval of the 

drug, resulting in lost income to the drug company, and the additional expense of repeating the 
tests. 

In order to ameliorate the potential for flawed clinical trials, various companies 
offer software that is intended to help manage these tests. For example, the Fraser Williams 

20 Company of Birmingham, UK, sells its Impact software for this purpose. IBM sells a program 
called Clin Ware for the same purpose. The programs Sitebase from Parexel International 
Corporation of Boston, Massachusetts; and e.Power Clinical by Universal Systems Inc. of 
Chantilly, Virginia, all serve similar purposes. 

It frequently occurs that a clinical trial for a new drug will be conducted at 

25 multiple locations nationally and internationally. This helps to test the drug on diverse 

populations, to assess environmental differences, and to spread the burden of locating and 
managing a large number of people who will become the test subjects of the trial. Since laws 
governing clinical tests vary from country to country, the administrative management of the 
protocol for the trial may have to be tracked differently, yet the administrative data must be 

30 sufficiently uniform for it to be combined into total trial management results. Further, the 
administrative data from the different sites of the trial must be integrated in an efficient way 
into a single database. However, providing access to this database from around the world and 



by numerous users, can lead to performance degradation, e.g., slow performance and problems 

with access. Prior systems do not adequately address this problem. 

While the prior systems allow for the design of linear trials, it may be that a 

protocol requires split treatment, depending on the subject's response to the drug during 

treatment. In particular, if the early outcome is one result the treatment is governed by 

procedure A, and is governed by procedure B if the result is otherwise. The prior systems 

cannot adequately plan and track and display such complex trials. 

The prior systems require extensive maintenance to input information on the 

personnel and medications available for the clinical trial. Consequently, methods for reducing 
the data input requirements would be beneficial. Further, information in one trial may be the 
same as information in another trial, but be identified with a different name. Similarly, 
information given the same name can be very different. Management of this nomenclature 
and definition problem is particularly important in situations where there is a need to combine 
the planning and tracking results of several trials. 

The development of protocols for clinical trials is an ongoing procedure. Thus, 
there is a need to be able to easily modify a protocol to include new requirements. It should 
also be easy to tailor a global protocol to meet country and site requirements. Most prior 
systems lack this degree of flexibility. 
SUMMARY OF THE INVENTION 

The present invention is directed to an efficient clinical trial management 
system that allows for the rapid development of protocols on a hierarchical basis using 
templates. The templates include required tasks that can be linked to programs previously 
developed with the templates and can be updated as needed. Further, the system is designed 
to incorporate data from other databases to reduce data input requirements and to standardize 
definitions. 

In an illustrative embodiment of the invention, a clinical trial management 
system includes a database which is used and maintained by a software application driven by i 
graphical user interface. The system allows for the creation and management of a plurality of 
clinical trials worldwide. Other databases in an enterprise, e.g., Human Resources, are linked 
to the system and provide a rapid means for inputting and maintaining information in the 
system database. 

The system is modular in nature, having a variety of modules to handle 
different aspects of the development and management of a clinical trial. These modules 




include a Protocol module for establishing tracking information about a clinical trial (e.g., a 
protocol number) as well as the design of the administration of the protocol, e.g., the 
assignment of personnel to conduct the trial 

The main module is a Study Planning & Tracking module which defines master 
5 and core tasks for any trial, and allows the use of templates to design the plan for the trial. 
This module also allows for active tracking of the trial. If the definition of master or core 
tasks is changed by a system administrator, this new or different task is replicated in all 
templates. Further, new templates can be created by modifying old ones or by entry of a 
completely new one. 

10 There is also a Site Management module for establishing information about a 

site where a trial is to be conducted (e.g., a site number, budget, etc.) and the resources at the 
site (e.g., personnel available at that site). A Site Contact module allows for the tracking of 
information received from visits to the sites where the trial is being conducted. In addition 
there is a Remote or Laptop module that allows information at a remote site to be entered onto 

15 a laptop computer at the remote site and later downloaded to the system. A Clinical Supplies 
module provides information as to the type and dosages of medications and medical devices 
that are available for the trial. This module also allows the system user to create shipping 
instructions for these materials so they will be available at the trial sites and/or allows the user 
to revise the trial, e.g. use different supplies, based on the materials which are available. 

20 The system also includes a Report module that generates various standard and 

customized reports on individual clinical trials and the entire clinical trial operation across the 
world. 

One feature of trials developed using the system is the Event Manager which 
automatically determines when an event in the trial has occurred that has an effect on another 

25 process in the trial. In effect this allows the completion of the last of a series of lower level 
tasks to trigger notification of the completion of the overall task. 

The system also has a significant data replication capability. In the first 
instance, the system is connected to other databases, such as the Human Resources and 
Clinical Supplies databases of the company. As employees join and leave the company, this 

30 information is naturally maintained in the company Human Resources database. The system 
of the present invention provides a link to this database so that when a trial is being designed, 
all of the available personnel can displayed for selection. This is achieved without having to 
input this data into the clinical trial system separately, thus saving in time, effort and expense. 
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A similar connection is made to the Clinical Supplies database which keeps track of the drugs 
and medical devices available for use. As these materials are used by personnel in the 
company or new ones are produced, the quantity and type of inventory changes. By having a 
link to this database, the designer of a clinical trial can determine what products are available, 
5 and can reserve them for the trial. As necessary, links can be made to other databases to 

import information as needed, which eliminates the need to create and maintain other separate 
databases for use by the system. 

In a preferred configuration the system is a main file server and database at a 
central location, e.g., the research headquarters of a company. It is linked to subsidiary 

10 processors and databases at remote locations, e.g., in other States or countries. All of the 

system information is held in the main database, and subsets of that data are maintained at the 
remote locations. A further replication system is maintained so that an update of data at the 
remote or main databases will propagate to the other databases. Rules are provided to avoid 
conflicts. For example, the database at a remote subsidiary location will have only data 

1 5 related to that site and certain core information cannot be changed remotely. A change in core 
information at the main location automatically replicates to the necessary remote locations. 
The remote subsidiary locations can store some information that is not replicated to the main 
database, but all critical information is replicated. Also, the subsidiary locations have priority 
with respect to modifying particular rows of some data tables, even in the main database. 

20 Once the clinical trial has been planned, it can be displayed graphically as a 

Visit Map which shows the times when a patient is to visit a site to receive medication and/or 
be tested. This is particularly helpful when according to the plan, different courses of action 
are to be taken for the patient depending on interim results of the trial. 
BRIEF DESCRIPTION OF THE DRAWINGS 

25 The foregoing and other features of the present invention will be more readily 

apparent from the following detailed description and drawings of an illustrative embodiment 
of the invention in which: 

Fig. 1 is a block diagram of the hardware used to implement an embodiment of 
the present invention; 

30 Fig. 2 is a diagram showing the interconnection of various software modules 

that form parts of the system of the present invention; 

Fig. 3 is logical view of data in the system from the context of the subsidiaries; 



Fig. 4 is the main Protocol Request screen of the system of the present 



invention; 

Fig. 5 is the Protocol Number Request Details screen of the invention; 

Fig. 6 is the Protocol Administration screen of the invention; 

Fig. 7 is the Employee Roster screen of the invention; 

Fig. 8 is the Protocol Design screen of the invention; 

Fig. 9 shows the Medications Tab on the Protocol Design screen of the 

invention; 

Fig. 10 shows the Visit Map Tab on the Protocol Design screen of the 

invention; 

Fig. 1 1 is a visual representation of a visit plan with a branch; 
Fig. 12 shows the Procedures Tab on the Protocol Design screen; 
Fig. 13 shows the Optional Fields Tab on the Protocol Design screen; 
Fig. 14 shows the Subject Eligibility Tab on the Protocol Design screen; 
Fig. 15 shows the Reasons for Discontinuance area of the Subject Eligibility 

Tab of Fig. 14; 

Fig. 16 shows the Study Objectives Tab on the Protocol Design screen; 
Fig. 17 shows the Protocol Amendment screen of the invention; 
Fig. 18 shows the Master Task List for the protocol design of the invention; 
Fig. 19 shows the Core Task List for the protocol design of the invention; 
Fig. 20 shows the Core Site Instruction List for the protocol design of the 

invention; 

Fig. 21 shows the Template Tab Folder for the protocol design of the invention; 
Fig. 22 shows the Template Dialog Box for the protocol design of the 

invention; 

Fig. 23 shows the Protocol Projections Tab of the Study Planing screen of the 

invention; 

Fig. 24 shows the Study Planing Tab of the Study Planing screen; 
Fig, 25 shows the SMP Study Planing Tab of the Study Planing screen; 
Fig. 26 is a diagram of a simple operation in the Event Manager; 
Figs. 27a to 27i are flow charts of the operations of the Event Manager; 
Fig. 28 shows the Site Number Request screen of the invention; 
Fig. 29 shows the Site Request Detail screen of the invention; 
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Fig. 30 shows the Site Administration tab of the Site Administration screen of 

the invention; 

Fig. 31 shows the Post-Study Evaluation tab of the Site Administration screen; 
Fig. 32 shows the Site Personnel & Locations screen of the invention; 
Fig. 33 shows the Company Personnel tab of the Site Personnel & Locations 
screen of the invention; 

Fig. 34 shows the Non-employee Personnel tab of the Site Personnel & 

Locations screen; 

Fig. 35 shows the Non-employee Locations tab of the Site Personnel & 
Locations screen; 

Fig. 36 shows the Site Study Tracking screen according to the invention; 

Fig. 37 shows the Site Budget screen according to the invention; 

Fig. 38 shows the Site Payee tab of the Site Budget screen; 

Fig. 39 shows the Site Budget tab of the Site Budget screen; 

Fig. 40 shows the Subject Cost tab of the Site Budget screen; 

Fig. 41 shows the Pre- Visit screen of the invention; 

Fig. 42 shows the Non-employee tab of the Pre- Visit screen; 

Fig. 43 shows the Discussions tab of the Pre- Visit screen; 

Fig. 44 shows the Evaluations tab of the Pre- Visit screen; 

Fig. 45 shows the Visit Contact screen according to the invention; 

Fig. 46 shows the Non-Contact Visit screen according to the invention; 

Fig. 47 shows the Discussion Item tab for the Contact screens; 

Fig. 48a shows the Site Tracking screen of the invention at the Enrollment 

Tracking tab; 

Fig. 48b shows the Ineligible For Screening tab of the Site Tracking screen; 

Fig. 49 shows the Subject Visit Tracking screen of the invention; 

Fig. 50 shows the Visit Summary tab of the Subject Visit Tracking screen; 

Fig. 51 shows the Clinical Supplies screen of the invention; 

Fig. 52 shows the Packaging/Shipping Request ("PSR") screen of the 

invention; 

Fig. 53 shows the Components tab of the PSR Packaging screen; 
Fig. 54 shows "Ship To" tab of the PSR Packaging screen; 



Fig. 55 shows the Material Transfer Request ("MTR") Details screen of the 

invention; 

Fig. 56 shows the "Ship To" tab of the MRT screen; 

Fig. 57 shows the Random Code Request screen of the invention; 

Fig. 58 shows the Check-In/ Check-Out Status screen of the invention; 

Fig. 59 shows the Subject Detail Report screen of the invention; 

Fig. 60 shows the Reports Query screen of the invention; 

Fig. 61 shows the Site/Subject Summary Report of the invention; 

Fig. 62 shows the Monitoring Status Report of the invention; 

Fig. 63 show the Site Personnel & Location Report of the invention; 

Fig. 64 shows the Contact Information Report of the invention; and 

Fig. 65 shows the Forms menu on the mail screen. 

DESCRIPTION OF AN ILLUSTRATIVE EMBODIMENT 

In Fig. 1 there is shown an arrangement of processors (file servers and 
databases) for carrying out one embodiment of the present invention. This physical 
arrangement operates according to a program which allows multiple clinical trails to be 
designed and monitored throughout the world. 
1. Hardware Arrangement 

In this embodiment, it is assumed that the system is being utilized by a 
pharmaceutical company in the United States to conduct clinical trials at various locations 
within the United States as well as at various sites throughout the world. The application 
software typically is shared by a main database server 10, a user processor 14, remote or 
subsidiary/country servers 20 and subsidiary user processors 22. The database server 10 can 
be a R6000 running UNIX AIX v4, ORACLE Server v7.3.4, and SQL*Net software, and 
TCP/IP communications. There is also a check-out/check-in server 12 for use with laptop 
computers 1 1 . This server can be a Compaq Proliant 2500, with a 17 Gig hard drive and 
running Windows NT server v 4, SQL* Net, and SQL Anywhere v5 software, with TCP/IP 
communications. The user or client processor 14 as well as the subsidiary user processor 22 
can be a Pentium or higher PC running MS Windows 95, SQL*Net and SQL Anywhere v5 
software, and connecting with the main database 10 using TCP/IP protocols. This allows the 
physical hardware to be located at any remote location necessary. 
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In Fig. 1 the user 14 will be assumed to be someone with supervisory rights 
allowing them access to the entire database. This, however, is solely for the purpose for 
illustration. In practice there will be numerous users and a hierarchy of access rights to 
control the nature and extent of their access to the data in the database. 

The main data is stored in the database connected to the database server 10. 
This will include all material data input into the system. In addition, as shown, there is a link 
between the system database and other cooperating databases that may have information of 
use to the system. In this particular instance there is a connection between the database 10 and 
a Human Resources database 16. This Human Resources database is one ordinarily 
maintained by the company and which is constantly updated by human resource personal, so 
that it contains a complete up-to-date listing of the personnel employed directly by the 
company or who are under contract to the company. It also contains information about 
various company locations and the location of clinical trial partners throughout the world. 

A further corporate database, the Clinical Supplies database 18, is also shown 
connected to the system database 10. This clinical supplies database is normally maintained, 
availability by the Clinical Supplies department of the corporation. It keeps track of the 
production, availability and distribution of clinical supplies, which are different than the 
production supplies distributed through commercial channels. Thus, investigatory drugs and 
devices are typically produced by this group and stocked by it, while production 
manufacturing will typically deal with governmental health authority, e.g. FDA approved 
drugs that are being commercially distributed. Thus, if an investigator has created a new drug 
and wants to establish a clinical trial for it, the supplies of that drug would be created by the 
Clinical Supplies department and the inventory of it would be maintained in the Clinical 
Supplies database 18. Information on budget allocations, costs, etc. can be provided to the 
system from a Finance database 19 normally maintained by the company, at least as regards 
operations in the geographical location of the main database. Any convenient means can be 
provided to make the link between database 10 and these associated databases, e.g., a 
dedicated line or the Internet using TCP/IP protocols. 

Besides the databases shown in Fig. 1, advantageous use can be made of other 
databases of the enterprise. For example, databases of regulatory information, clinical 
documentation, codes and libraries of information can be effectively linked to the system to 
provide access to useful data without having to manually load it into the system. 
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It frequently occurs that clinical trials are conducted at more than one location 
and typically at a location other than the corporate headquarters of the company operating the 
system. These other locations can be in various States throughout the United States and at 
various countries throughout the world. The present system contemplates a two tier system 
5 for handling such arrangements. For example, the main database may handle several clinical 
trial sites located in the United States. However, trial sites at subsidiaries outside the United 
States can be handled by subsidiary servers 20 in those countries. Such sites, for example, 
could be the residences or offices of investigators who are participating in the clinical trials, 
such as hospitals or universities, in the foreign countries. While in Fig. 1 only two such 

10 servers are shown, it should be understood that they can be numerous. 

The clients of the system, which in the case of a foreign country would likely 
be those personnel engaged in managing the trial, would have TCP/IP connections to the 
subsidiary/country database server 20 in their geographical location. The subsidiary servers 
20 can be a Compaq Proliant 2500 with 17 to 54 Gig of hard drive space. It could run NT 

1 5 Server v4, Oracle Server v7 1 3 .4, SQL*Net, and SQL Anywhere v5 with TCP/IP 

communications. The actual size of the hard drives for the subsidiary servers 20 depends on 
whether or not data is mirrored and whether or not the local country database will have a 
significant amount of information which is deemed as unnecessary to be stored on the 
centralized database 10 in the U.S. Typically, each country will have a subsidiary server 20, 

20 which is addressed by a plurality of users 22. 

The system includes the hardware set forth in Fig. 1, as well as software to 
cause it to operate in the desired manner. 
2. Software Overview 

The system automates tasks ranging from protocol and site number assignment, 

25 to monitoring visit report creation, to full-scale study time-line planning and tracking. It is 
designed so that data can be re-used for multiple functions. This means that information 
entered into one area of the system will be accessible throughout the application to many users 
for use over and over again. Some of the primary users of this information, either directly or 
indirectly, are: 

30 * Study Monitors, who use the system to record the status of studies at their sites and 
their patients, and to subsequently generate site related documentation to substantiate due 
diligence in study monitoring; 
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Clinical Research Management personnel, who uses the system status information to 
monitor study progress and to adjust the organization's activities and deployment of resources; 

Clinical Documentation Management personnel, who rely on the FDA required forms 
generated through the use of the system; 

Clinical Manufacturing/Clinical Statistics personnel, who manufacture, randomize, 
package and ship drugs and other medical devices for clinical studies based on output from the 
system; and 

Clinical Research Finance personnel, who allocate funding based on budget studies 

generated by the system; 

The system is structured from the point of view of the person acting as the 
creator and monitor of the clinical study. All the users in management, manufacturing and 
finance rely on the proper recording of these tasks in order to achieve their individual 
objectives. Thus, in the system according to the present invention, an important feature is that 
it can be used by the study monitors as an integral part of their routine. This capability makes 
possible various secondary objectives. To support this primary objective, the system is broken 
into distinct modules to organize the 100 plus screens into logical areas that can be readily 
used by a person acting as a study monitor. 

Fig. 2 is a diagram that illustrates the primary inter-relationships between many 
of these various software modules and will be discussed in the order in which a study creator 
and monitor would use them. In particular, the Site Contacts module 40 includes the Pre- 
Study Visit sub-module 42 and the Site Contact sub-module 44. These enable a study monitor 
to record all of the contacts they have with a study site or prospective study site, everything 
from a simple phone conversation to a site visit where medical records and informed consent 
documents are verified. The reasons for these site contacts include ascertaining the suitability 
of a site for participation in a study, monitoring the site's activities during the course of a 
study, confirming that the protocol is being conducted properly, reviewing the subject records 
for safety and compliance with the protocol, and assuring the accuracy of the data being 

recorded in the system. 

The recording of information for a pre-study contact through sub-module 42 
essentially requires the recording of assessments made by the visitor to the site as to the 
suitability of the site for the study. Once a study is underway there are four logical levels of 
contact information with the site that are recorded through Site Contact sub-module 44. The 
first two levels apply to all site contacts, but detailed information about the patients or their 
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visits can only be recorded based upon a study monitor's visit to the site. The four logical 
levels are: 

Site Contact Recording - Recording high level information about a visit, a phone call, 
a fax, or an E-Mail, The user keeps track of who participated, when and where the contact 
5 took place. 

Site Performance Recording - The user records key summary information about the 
progress of the study at the site, such as how many subjects were enrolled. 

Subject Recording - Recording general information on the individual subjects, such 
as age at enrollment and date of signed consent. 

10 Subject Visit Recording - Recording information on each visit the subject has 

completed, and the individual procedures performed at each visit. 

The Site Management module 50 includes site request, administration, 
personnel and locations sub-modules 52 and site budget sub-module 54. The Site 
Management module of the system directly supports the activities of the Site Contact module 

15 40 in both an administrative and planning capacity. From an administrative perspective, the 
Site Management module 50 allows study monitors to request sites for investigators they have 
identified as willing and able to participate in a study. The study monitors then associate 
people and investigator facilities with the site, so that when site contacts are recorded, there 
are short "rosters" of people and places to select from. These rosters are also used to direct the 

20 official correspondence with regard to a study. 

In addition to planning site activities, the Site Management module 50 also 
includes a Site Budget sub-module 54, which is where study monitors can plan the financial 
requirements for a site. For this the study monitors plug in the costs for the specific 
investigator, and calculations are then applied by the system according to the planned schedule 

25 of visits for each patient in order to budget investigator costs. The output is printed as 
supporting documentation for requesting a study grant. 

The Study Planning and Tracking module 30 includes a Protocol Request and 
Administrative Design sub-module 38 (shown functionally separate), a Protocol Study 
Planning and Tracking sub-module 32, a Site Study Tracking sub-module 34 and a Milestones 

30 sub-module 36. At the start of the process, a protocol number is requested and certain 

administrative tasks are completed by sub-module 38. On the planning side, the Site Study 
Tracking sub-module is where the study monitor can itemize the tasks and key milestones in 
setting up, monitoring and closing a site. Once established, it records its progress. Some of 
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these tasks get updated automatically, based upon site contact activity, by a component of the 
system called the Event Manager. The Event Manager can spot key events, such as a site 
initiation visit recorded as a site contact, and then update the corresponding task in the 
tracking screen as completed. 
5 The Study Planning & Tracking sub-module 30 of the system serves two 

primary purposes. From an administrative and design perspective, its sub- module 32 is the 
foundation for the Site Management and Site Contact modules. In this role the module 32 
allows the establishment of the planned visits that study subjects are expected to attend, what 
procedures are to be conducted at each visit, when the visits should occur, what drugs should 

10 be given and in what dosage, and so on. Essentially the full study or protocol is entered into 
the system in this Study Planning & Tracking sub-module 32. 

The second primary purpose of the Protocol Study Planning and Tracking 
module is to provide a study tracking capability through sub-module 34. The module also 
disseminates top-down information on the plan of a study into the participating countries so it 

1 5 can be incorporated into their own study plans. Then the module uses Event Manager to 

implement a bottom-up approach on the tracking of events, rolling completion dates up from 
the site contacts to the site plans to the respective countries and finally to the overall protocol 
plan. 

The Milestones sub-module 36 is an administrative system to support the 
20 Protocol Study Planning and Tracking module 30. The Master Tasks of the Milestones 

module are the global set of user-defined tasks set for the system by the administrator to be 
used in creating all plans. Core Tasks are country by country sets of required tasks, so that 
these pre-determined subsets of the master tasks must be included whenever a plan is created 
in the system. The Templates are, as the name implies, template plans comprised of the 
25 applicable country's core tasks, plus any additional master tasks or user defined tasks that the 
template author chooses. The templates are typically created to be therapy area specific, but 
this is entirely a business choice. The general idea is to create templates that minimize the 
effort required in performing detailed planning, by leveraging on the items that have been 
included in similar studies. The templates are selected when the user creates a study plan for 
30 the first time. 

Since much of the usefulness of the system relies on accurate and complete 
study monitoring information, the system has been designed to travel on the road so that data 
can be captured at the actual site during visits. In this way Remote module 80 allows 
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information to be received in a laptop computer. This is more a service than a module, since 
most of the functions proved in the Site Contact module 40 and even some of the functions in 
Site Management module 50 work on the laptop, and in exactly the same manner as on the 
stationary system. However, the processing of the laptop service is best described as 
5 supporting a check in/check out paradigm, as if checking books in and out of a library. A user 
checks out the data for one or more sites in preparation for a site visit. Once checked out, no 
other users of the system can enter or update any other visit information for that same site. 
Also, the Laptop allows the user to bring forward information from the previous site visit so 
that the new site visit information can be created by updating the old visit information. The 

10 user then records their visit on the laptop, and when back in the office, checks the data back 
into the main database so it is once again available in the main system. The Check Control 
aspect of the Remote module 80 allows the administrator access to cancel checkouts or to 
adjust priorities as needed. 

The Check In/Out server components of the Remote module 80 are where the 

15 actual processing takes place. When a site is requested for checkout, this server 12 creates a 
small portable database for the specific site(s) and transfers it to the laptop 11. At check in 
time, the transactions that were entered on the laptop are transferred onto the server, and 
applied to the main database. To make all this happen in an automated fashion, numerous 
queues and programs run on the server 12 unattended. 

20 The Clinical Supplies module 60 of the system generates the various standard 

forms within the organization for requesting the manufacture, randomization, packaging and 
shipment of drugs and materials used during the course of a study. Feeds from the clinical 
supplies manufacturing computer system provide summary information regarding drug 
quantities on hand and expiration dates. The drug and site location information from the 

25 Study Planning and Tracking module 30 and the Site Management module 50, respectively, 
establish some of the default information to facilitate these activities. 

The Country Administration module 90 is a purely administrative module for 
entering and maintaining information about the people and locations referenced elsewhere in 
the system. These system rosters are sub-divided so that each subsidiary sees and maintains 

30 its own set of data. The personnel can be central office employees as acquired via a feed from 
the Human Resource system, subsidiary employees as entered in those countries, or 
consultants acting on behalf of the company, such as when a Contract Research Organization 
(CRO) participates in studies. The non-company personnel are typically site investigators and 



14 

their staff members, but can also include others such as contacts at central organizations (labs, 
IRBs, etc) or billing and administrative contacts. The Facilities rosters contain site facilities, 
pharmacies, labs, hospitals and the like. Global payees are provided to the system via a feed 
from the company's Finance database as approved vendors, and the system provides a 
5 mechanism for requesting that vendors be added. The Local Payee option is available to 

subsidiaries, where payments are often made directly without the need to add them to the main 
Finance system. These administrative rosters form the foundation from which participating 
locations and people are selected in most of the other modules in the system. 

The system uses a "context countries" or subsidiaries approach to separate the 

10 logical view of the data that the application needs, from the physical implementation of it. 

This is shown generally in Fig. 3. Each country in which the system operates will be available 
as a "context country." There is an "All Countries" context as well, which is a view-only 
context where all data is visible - regardless of what country it belongs to. This context is 
used largely for cross-country reporting and analysis. 

15 A user's specific security access and the physical deployment of the data will 

restrict what contexts are available to him. A user is in one logical view or context at a time, 
and can access and update data based on his context. If he has access to more than one context 
country, he must choose one at login. The user can change the context at any time while 
working in the system via an easily accessible pop-up window of choices. 

20 The system will control which rows of data are accessed by implementing 

views that join with the current context country. Generally speaking, these views will join on 
a sub-country-cd column, where sub-country-cd represents the country "ownership" of the 
data. The specific case of the "All Countries" context will be handled by bypassing these 
views and restricting the data from the application as needed. 

25 In addition to the context country, there is also a "home server" within the 

application. The home server is where the data updates for a specific country are expected to 
take place. For instance, if France has a server, then their data resides on both that server and 
on the main server, e.g., the server in the U.S. - but the server in France is the home server. 
This home server concept is used to support application triggers, allowing them to control the 

30 effects of inserts, updates and deletes based on where they occur within the network topology. 
For example, site number assignment needs to happen on the Protocol's home server. If it is 
a French local protocol, that means site numbers are assigned on the French server — but 
international protocols originating in the United States assign site numbers on the US server. 
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The home server concept allows the writing and distribution of one set of trigger codes to all 
servers in the system. 
3, Data Replication 

The home server concept is also used to put the application into a read-only 
5 mode for all screens, whenever the context country is not on the user's home server. This 

avoids possible replication conflicts that could occur if a user in France makes a change to the 
same piece of data as someone in the US on the same day. As a general rule, each row of data 
is tagged so it can be updated on one and only one server. There are one or two exceptions to 
this rule, but the system relies on its multi-country architecture and the concepts of context 

10 country and home server to ensure data integrity around the world. 

As can be seen from Fig. 1, the system is a truly distributed client/server 
application. It can run on multiple interconnected database servers around the world, bringing 
the data close to the users, yet synchronizing all of their activities to ensure data integrity. 
This distribution improves the access time and processing speed of the system. 

15 The two key elements of data replication in the system that ensure success are 

first, a logical architecture that insulates the application from the physical implementation; and 
second, replication conflict avoidance through data row ownership. The logical architecture 
that isolates the system from the physical database deployment is closely related to the Multi- 
Country Architecture. Using the Context Country, the system users see a filtered view of all 

20 the data physically located on their server. A user in Belgium would see only Belgium data, 
even if the Belgium user's machine hosts data from all over Europe. This provides 
tremendous flexibility in the actual deployment, allowing the consolidation or distribution of 
data across multiple machines as technology shifts. 

With this logical isolation, the system capitalizes on several varieties of 

25 Oracle's replication product. Some tables are deployed around the world as read-only 

snapshots, meaning they are updated only on the main database and then shipped around the 
world as reference tables. The Drug table would be a prime example of a read-only snapshot. 
A second variety of replication is the system's use of updateable snapshots. These are tables 
which exist in their entirety on the main database, but have portions that are replicated out to 

30 each server worldwide. The exact portion of the table that gets replicated varies from server to 
server, based on which country or countries it hosts. For example, the Personnel table in the 
U.S. would contain all employees worldwide. The server in France, on the other hand, would 
contain only the data belonging to France - in this case the French employees. The third type 
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of table which the system leverages is a basic non-replicating table, used for data intended to 
be kept private on a particular server. The security table of the system users, is a prime 
example of this kind of data. By combining these different types of tables and replication 
modes, the system maintains a flexibility well suited to the dynamics of a global business 
5 organization. 

The second element of replication avoidance helps ensure that with all this 
flexibility, data integrity is still maintained. The principal strategy is to tag each row in the 
global database with a country of origin, or ownership. Since each piece of data in the system 
can be updated in one and only one place, replication conflicts will never occur. For the most 

10 part, the system uses this strategy. There are some notable exceptions, however, for which 

special programming logic is employed to resolve conflicts, or avoid them in some other way. 
A prime example of this is the requesting of study sites, which for an international study can 
be done by the participating country, such as Sweden, on their own server. Alternatively, the 
site can be requested on Sweden's behalf from the U.S. server. Since each country is limited 

15 to the number of sites they are allocated, the potential exists that the U.S. could give Sweden a 
site, and Sweden could request one at roughly the same time, causing a collision whereby 
Sweden has been issued too many sites. In this case, the special logic calls for a two-phase 
granting of sites. In this process, when Sweden requests a site the request must replicate to the 
U.S. before the request is fulfilled. In this way all those sites are actually committed in one 

20 place, and integrity is preserved. 

The data integrity attained by replication avoidance and the flexibility of 
logical isolation from the physical implementation makes the system's replication architecture 
solid and adaptable. The simple elegance of this approach provides the foundation for future 
expansion as well. The business and the technologies that support it can evolve and adapt 

25 relatively independently. 

Now that the overall system has been described, the details of the operation of 
the system in the process of creating and tracking a clinical trial will be described with 
particular reference to the graphical user interface and screens which the user manipulates. 
4. Protocol Module 

30 The Protocol Module of the system is the portion of the system that supports 

the initiation, definition, planning and tracking of clinical studies. This module would 
typically be used by the Clinical Documentation group, the Protocol Requestor, the Project 
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Physician and those designated by the Requestor or Physician to be able to update the Protocol 
information. 

This module consists of five sub-modules. The first sub-module is Request, 
which is used to obtain a unique Protocol number, indicate the originator of the study, the 
5 project physician, the responsible departments, the drug and the form of administration to be 
studied. This sub-module is also used by the Clinical Documentation group to review and 
authorize a particular study before the assignment of an identifying number. 

The second sub-module is Administration, which is used to define the method 
of tracking progress through the study and to assign internal and external 

10 personnel/organizations to the project. If a study is to be discontinued, this module is used to 
indicate that change in status. The third sub-module is Design, which is used to define a set of 
parameters that apply to the entire protocol. These include: study population; clinical 
indications for the study; valid reason for excluding test subjects both before and after 
screening; information to be tracked throughout the study; planned subject visits and 

15 procedures to be applied during those visits; medications to be tested primarily, 
comparatively and concomitantly. 

The fourth sub-module is Study Planning, which is used to define the planned 
tasks and events of the study, including their expected start, completion and duration. These 
are tasks and event milestones that are to be tracked on a high level, and others to be tracked 

20 on the site level. The fifth sub-module is Study Tracking, which is used to track progress 

against the Study Plan and to make adjustments to tasks and events that have not yet started. 
4a, Protocol Number Request Sub-Module 

A typical process flow within the protocol module starts with the request for a 
Protocol Number. The request is entered online and submitted for review by the Clinical 

25 Documentation area, which either returns it for deficiencies or approves it and assign it a 

Protocol Number. The user would next prepare a "draft" of the study, alternating among the 
Administration, Design and Study Planning sub-modules. Although it is possible that all the 
information for the protocol could be worked out on paper and subsequently entered into these 
sub-modules, the desired approach is to have the information entered as it becomes available 

30 and to use the sub-modules as tools for developing the details of the plan. With this approach 
the user might start entering some of the static information for the protocol and identify the 
core team in the Administration sub-module. This team would meet to determine the 
appropriate Study Objectives, Study Population, Subject Eligibility and Discontinuation 
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qualifications, additional Medications to include, medical Procedures to be provided and when 
during the study they should be administered. This information would be entered in the 
Design sub-module and might affect the Personnel and External Organization information 
entered in the Administration sub-module. This information might next be reviewed with 
5 respect to the project plan for the Study, including project milestones and tasks to be 

performed on both the overall protocol and site levels. This information would be entered in 
the Study Planning sub-module and might require entries in the Administration sub-module 
with respect to the use of the "Event Manager" to assist in the tracking of progress. This 
process can be repeated interactively until the plan is determined to be correct, at which time 

10 an authorized member of the team would "Approve" the protocol plan and eventually 
"Finalize" the protocol study itself. 

If, subsequently, a change is determined to be necessary, the protocol could be 
modified. If this was a change to the basic protocol information (maintained in the 
Administration and Design sub-modules), the protocol itself would be placed in an 

15 "Amendment in Process" status until the changes were completely entered. Once the changes 
were complete, the status would be changed to "Amended". If this was a change to the 
protocol plan, then the plan would be placed "In Revision" so that it could be changed. When 
completed, the plan would be assigned "Revised" status. Once the trial has started to be 
executed or completed, the plan status would be available for review and update through the 

20 Study Tracking sub-module. 

Within the system, the Protocol Request initiates the whole process of 
managing and tracking clinical trials. It is basically a request for an official Protocol number, 
making it an official activity of the company. The main system screen is shown in Fig. 4. 
Clicking on Modules, then Protocol, and then Request brings up a list of existing Protocols 

25 that concern the user, either because he requested them, he is named as an investigator in it or 
he has system administrator rights. 

This screen also allows the user to request a new number by clicking on the 
New button to activate a new Protocol Number Request Details screen (Fig. 5). The Protocol 
Number Request Details window is used to: (a) enter the data for a new Protocol Number 

30 Request and save it, (b) enter the data for a new Protocol Number Request and to submit it for 
approval, (c) review information on a Protocol Number Request that was previously 
submitted, (d) approve or return a Protocol Number Request that was submitted, (e) change 
information on a Protocol Number Request that was returned unapproved and save it, and (f) 
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change information on a Protocol Number Request that was returned unapproved and re- 
submit it. When used to create a NEW request, correct a request that has a status of 
RETURNED or to change a saved request that has a status of NEW, this window allows the 
user to enter valid values for each of the data fields by comparing them to values stored in data 
tables. The field data entry process is supported by "type ahead" and "query" functions. A 
scrollable free form text icon permits the inclusion of lengthy comments with the request. 

When used to review a request with a status of SUBMITTED or ASSIGNED, 
all fields are protected from change. When invoked by the user responsible for approving 
requests (the system user assigned the role of maintaining clinical documentation), this 
window only permits the option to change the status of a SUBMITTED request to either 
ASSIGNED or RETURNED, and to add explanatory text to the comments field. Requests 
having any other status may only be reviewed, all fields being protected from change. 

This module uses application security to limit the functions available to a 
particular user. A typical user may create and SUBMIT a new request or change a 
RETURNED request for which he was the "Requester." A user with authority to approve a 
request can ACCEPT or RETURN a request, but may not modify any of the fields in the 
request, other than to add a comment concerning the reason for returning the request. 

When the request has been completed, it can be saved by clicking on the save 
icon. This window can be closed by clicking on the close icon. It should now appear in the 
list. Double clicking on the newly created protocol will submit it for approval. A protocol 
number should subsequently be issued. If there is some reason a number cannot be given, a 
message box will appear with a comment explaining why it cannot be granted. 
4b, Protocol Administration Sub-Module 

Once a protocol number has been assigned, the protocol has the status of a 
concept. Before any planning and tracking can take place, more information is needed. This 
is provided through the Protocol Administration screen or window (Fig. 6). This window is 
selected on the menu Modules -- Protocol -- Administration. In effect, the Protocol 
Administration window and its associated tabs are used to collect high level planning 
information about the protocol, including the current status of the protocol and the study, as 
well as Therapeutic Teams, Personnel and External Organizations that will be participating. 

The Protocol Administration header is used to select the protocol that is to be 
acted upon. Once the protocol is selected, the system will determine if the logged on user has 
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been given write access to the protocol and will display the fields on the tabs as protected (no 
write access) or unprotected (write access). 

The Administration tab of the Protocol Administration window collects 
information about the protocol. This includes the personnel who will be working on the study 
5 at this level, and the external organizations participating at this level. 

This window can also be used (a) to change the protocol status from "Concept" 
to "Finalize" (locked from further change) once the Design and Study Planning modules have 
been used, (b) to amend a protocol (make changes to the protocol design) after it has been 
finalized and finalize the amendment, and (c) to lock that amendment from additional changes. 

10 However, multiple amendments can be made to the protocol. 

In addition to changes to the protocol status, the study status can be modified, 
but only once the "Event Manager" function has been deactivated. The list of available 
choices for study status is limited by the current saved value of that field. In this way the user 
is prevented from selecting a status that would logically precede the current one. 

1 5 The decision to manually track a project or to use the Event Manager must be 

made while the protocol status is "Concept." The user is programmatically prevented from 
deactivating/reactivating the Event Manager, When the Event Manager is active, the study 
status will be programmatically updated. 

The Notification field may be used to indicate certain key events that have 

20 significance, such as "Canceled", "Enrollment Stopped", "On Hold", "Resume Study" and 
"Terminated." These selections are limited by the current value of study status such that 
"Canceled" will be displayed only for a "Study Status" of "Planned" or "Initiated; 
"Enrollment Stopped" and "On Hold" will be displayed for a "Study Status" later than 
"Screening Ongoing; "Terminated" will be displayed only for a "Study Status" of 

25 "Enrollment Complete" or later; "Resume Study" is available in all "Study Status" stages, 

however when it is selected the Notification field will be appear empty, rather than contain the 
words "Resume Study." Once a protocol has been canceled or terminated and this value has 
been saved, no other "Study Status" may be re-assigned to the protocol. 

The Personnel tab of the Protocol Administration window is used to record all 

30 the employees associated with the study at the protocol level, as opposed to the site level. The 
Protocol Requester and Project Physician (entered in the original Protocol Request) are 
automatically added to this list as active personnel and granted write access to the protocol by 
default. In addition to identifying the employees, their status and write abilities are set. 



21 

Further, the screen displays their responsibilities and phone numbers. When an employee is 
no longer associated with the protocol, this window can be used to deactivate them, removing 
their write access (if any). 

There are special processing rules for this window. In particular, the access, 
responsibility, and active date belonging to the currently logged on user, can not be changed. 
Write access authority can not be removed from an active Project Physician. At least one 
active Project Physician is required for the protocol. Also, at least one person on the project 
must have write access. The same employee can not be active in the same protocol more than 
once, and a previously deactivated employee may not be re-activated. Finally, the Inactive 
date must be greater than the Active date. 

In the Personnel tab, the names of addition people can be added. By going to 
the Module - Country Administration - Employee level on the drop down menu, access is 
provided to a list of all past and present employees. Any of these can be incorporated into the 
personnel of the study. An Employee Roster screen (Fig. 7) allows a search for employees by 
their last name. The other fields contain relevant information about that selected employee. 

The External Organization tab is used to record certain organizations that will 
participate in the study but which are not part of the company, e.g., a hospital. This tab not 
only shows the companies available to work on the study, it gives the contact person at each. 
4c, Protocol Design Sub-Module 

Selection of the items Modules - Protocol - Design on the drop down menu 
provides the Protocol Design screen (Fig. 8). The Protocol Design sub-module is used to 
record details regarding the design of the study. There details include such information as the 
drugs and dosages to be used, the objective and design considerations of the study, the 
tracking details used in the Site Contact sub-module, the reasons for subject ineligibility and 
discontinuance from the study, and key information to be gathered from the subject at each 
visit. However, the most important feature is that this module allows the user to schedule the 
visits as well as the procedures or treatments which make up the study. This information is 
displayed in a Visit Map or study flow chart (Fig. 10). 

Once the protocol number is selected or entered in the Protocol Design screen, 
various pieces of previously entered information populate the screen. In the upper part of the 
screen a more detailed working title can be provided. Further, the primary indication can be 
inserted from a drop down list of industry standard terms. If the user is not aware of the code, 
the Search List or a Query option can be used to locate it. Similarly, the Study Population and 
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other information can be filled in. There is a space at the end for a synopsis of up to 2000 
characters to explain the purpose of the protocol. 

The next tab on the screen, Medication, provides the location for inserting 
information about the medication involved in the protocol and the dosage instructions (Fig. 9). 
The primary drug indicated during the protocol number request, will automatically appear on 
this screen. This drug and its role cannot be edited, but other drugs can be added as 
concomitants or comparatives using drop down menus on this screen. The test drug within a 
protocol can have various different dosage details as created on this screen. 

However, the multiple dosage instructions as well as the lists of the 
concomitant or comparative drugs can only be performed when the protocol status is 
"CONCEPT" or "AMENDMENT IN PROCESS". Each drug can appear only once in the 
protocol. 

Before another drug can be added to the protocol, the data for the current drug 
must be saved. Once a drug has been added, the drug selection can not be changed. However, 
the role of the drug can be changed between concomitant and comparative or the entire drug 
can be deleted and re-added. If a drug is deleted from the protocol, then all its dosage 
instructions are deleted. Individual drug dosage instructions can be deleted and added. 
However, the drugs and dosage instructions can not be added/deleted when the status of the 
protocol is "FINALIZED" or "AMENDED". 

The next tab is the most important Visit Map (Fig. 10). The Visit Map tab 
allows the user to enter the number of visits a subject will be required to make, and when they 
will take place. The information is linked to the procedures that are expected to occur at each 
visit. This in turn will facilitate the recording of subject visit information. 

In addition to selecting the number of visits by the number of rows activated, 
each visit is provided with a visit ID and is labeled. Further, the study phase for that visit is 
selected from a drop down list and the ID of the visit that proceeded it (Prev. Visit ID) is 
indicated. Further an indication is made of the time period in which the visits are to occur and 
one visit is identified as the subject enrollment visit. 

Most protocols will have a straight visit map with one visit always following 
another. However, sometimes a protocol may require branching, where based on some 
criteria, subjects diverge with some following one schedule and others following another 
schedule. This is handled on the Visit Map by giving two visits the same Prev Visit ID. Fig. 
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1 1 is a visual representation of the visit map created with a branch that occurs because the 1 st 
Evaluation and 1 st Evaluation Short share the same Prev. Visit ID. 

At the Procedures tab (Fig. 12), the medical procedures associated with a 
particular visit in the protocol are assigned. These procedures form the basis for tracking 
subject progress during the monitoring visits, and estimating site budgets. A separate 
schedule exists for each branch shown in the visit map. The selection is made by checking the 
box on the row for the treatment under the visit identification. First, the user selects the 
Treatment Schedule and this causes visit # headings to be displayed with check boxes. In the 
case where there is a branch in the visit schedule, adding a treatment to a common visit will 
add it to both schedules. 

It frequently occurs that a subject must discontinue the trial. Thus, the system 
allows for the insertion of a Discontinuation Visit as one of the Treatment Schedules. By 
selecting it, the user can insert the procedures that are to be followed when a subject 
discontinues the trial. These procedures may include measurement of vital signs, a physical 
examination, an ECG, etc. 

The next tab is entitled Optional Fields (Fig. 13). It allows the user to input 
some key subject data as part of the monitoring effort. This data collection does not replace 
the Case Report Form (CRF) or the Remote Data Entry (RDE) aspects of the study. Instead, it 
is useful to give some overall indication of the progress of the study. Reporting the results on 
this level throughout the full life of the protocol can serve as an early warning of both 
successes and failures of the protocol. It can also be used to make sure that all monitors of the 
clinical trial who are creating the site contacts are collecting data that can be pooled together. 

The Optional Fields tab as shown in Fig. 13 is divided into two distinct areas: a 
Subject Optional fields and a Visit Optional field. The Subject Optional field created on this 
screen will appear on the Subject Visit Tracking tab in the Site Visit module. The Visit 
Optional field will appear on the individual Subject Visit tabs. The Subject Optional Field 
relates to a person who is a subject of the clinical trial. This information should be either 
unlikely to change during the course of the study or irrelevant if it does change, e.g., the height 
of the individual. The intent is that when a monitor visits a site, they can capture this 
information once about each subject in the study. For data validation purposes, the screen 
allows the user to specify the format in which the data will appear, e.g., text, a data, a number. 

On the other portion of the screen under "Visit Optional Field," there are 
entries similar to those for a subject, except that these are available for collection each and 
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every visit the subject makes to this site. The Visit Optional fields are used to collect 
significant data that is likely to change during the course of this study, for e.g., blood pressure 
or cholesterol level. This data may be critical for safety or continued eligibility reasons. 

The next tab on the screen allows for the insertion of Subject Eligibility rules. 
There are many standard reasons for potential subjects being declared ineligible for a clinical 
trial prior to screening. This screen, (Fig. 14) allows the reasons to be set up for use in the site 
and subject tracking modules of the system. The reasons identified at this location, and only 
these reasons, will be available to monitors of the trial as options for tracking and reporting 
later in this study. By default, a list of standard core reasons will already be provided and can 
be selected from drop-down menus. Any reasons that do not apply can be eliminated, and 
new reasons can be inserted. 

As shown in Fig. 15, the right side of the screen allows the user to insert 
reasons for a subject discontinuing the clinical trial once it has begun. As with the reasons for 
ineligibility, there are a core set of reasons from which the user can select. Further, the user 
can add and delete requirements to meet the specific protocol. 

The last tab on this screen is the Study Objectives field, which is divided into 
two main sections: Special Components and Design Considerations (Fig. 16). This tab can be 
used to record certain information about both special components of the treatment as well as 
special considerations in the design of the study itself. The special components portions 
includes a standard listing of special components for studies. It is reached by activating the 
drop-down menu. There is also a drop-down list of design considerations as shown in Fig. 16. 
New selections can be made and prior selections can be changed or deleted. 
4d. Protocol Amendments Sub-Module 

Often, a change is required to the protocol after it has been finalized in the 
system, and usually after subjects have begun their participation in the study. Changes to the 
design of a protocol that has been finalized are called "Amendments" to the protocol. To 
reach a screen where amendments can be made, the Module - Protocol -- Administration 
menu hierarchy is used. The screen of Fig. 17 will appear in which there are certain design 
fields. These design fields are considered to be "Amendment" fields and they will be tagged 
with the version of the amendment that changed or added them. Amendment fields require the 
user to have an open amendment to change them; when the status of the protocol is 
"FINALIZED" or "AMENDED" they become display only fields. 
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Not all changes to the protocol made within the system after the protocol is 
finalized are amendments. Information that is considered to be "administrative" and does not 
affect the design of the protocol will be modifiable by users with write access to the protocol, 
without the need to initiate an amendment. 

There are some fields that have such far-reaching system effects that no user 
(including the World Wide System Administrator) can change them. Changes to these fields 
might alter the ability of the user to access the records, or have some impact on historical 
tracking of information within the system. These fields are considered excluded fields, which 
require the assistance of a system or database administrator to alter due to the potential for 
larger system effects upon change. 

A single change in the protocol design may affect one or several modules 
within the system. For example, if a new procedure is added to the Visit Map, the Site 
Budget, Subject and the Site Contact modules will be affected. In the system amendments can 
only add or 

occasionally modify existing information about the protocol. They cannot delete information. 
This is to protect information that has been recorded for subjects that have already been 
processed by the system. 

Amendments should be identified in a way that indicates the order in which 
they were applied. The date on which the amendment was finalized {i.e. approved for 
implementation) is also a key piece of information for a user. The Protocol Amendment 
History window will contain the "number" of each amendment, the date on which it was 
finalized, and a comment. Amendment information will be shown throughout the system on 
various windows to identify changed information to the user. Since the changes made during 
an amendment will have many downstream impacts, it is best to enter all amendment 
information during one session. 

Amendments can be accepted at each study site at the Site Administration - 
Administration menu location, when the site is ready for the changes. Any optional fields, 
reasons for eligibility, and reasons for discontinuation added during an amendment are 
reflected at the site as soon as the data is saved (and replicated to the subsidiary, if applicable) 
regardless of the accepted site amendment. Only amendment changes to the Visit Map and 
procedures are reflected in the acceptance of an amendment at a site. When the site accepts an 
amendment, the changes made to the Visit Map and procedures will affect the Site Budget 
Subjects Costs and Subject Visit Tracking. Since it is up to each site individually to accept an 
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amendment, all sites may not be at the same amendment at a particular point in time. This 
accurately reflects the business, where separate Institutional Review Board ("IRB") approval 
may be needed implement changes in the design of a study. A site may choose to skip over an 
amendment, but doing so will bring all amendment changes that have occurred during and 
prior to the accepted amendment down to the site (e.g., accepting amendment 3 would be the 
same as accepting amendment 1, then amendment 2, and then amendment 3). 

During an amendment, entirely new visits or even new treatment schedules 
may be added to the protocol design. Additional procedures may also be added to the Visit 
Map. Once an amendment is finalized and accepted at the site, these additions will appear in 
the Site Budget, but only when the budget has a status of "Draft" or "In Revision." Data for 
these additions can then be added to the Site Budget. Any new treatment schedules will be 
available for selection. The subjects budgeted for all new visits will be blank and available for 
entry. The cost fields for all new procedure visits will also be blank and available for entry 
individually. 

Once an amendment is finalized and accepted at the site, new visits will appear 
in the visit pick list (which is accessible under Subject Visit Tracking-Subject-Create a New 
Visit menu) as options for the monitor in recording the visits that took place. The Site 
Amendment Effective Date and amendment label are displayed on this screen to assist the 
monitor in accurately identifying which version of the protocol design was followed for this 
visit of this subject. 

New procedure visit intersections will appear in the "To be paid" section on the 
Visit tab (under Subject Visit Tracking-Visit number). Procedures that were added to the 
visit during an amendment that is effective after the visit date will be displayed in blue. 
Individual procedures include the amendment label under which the procedure was first added 
to the protocol. The user can un-check a now exempt procedure for any particular visit that 
was added to the protocol after the subject has already had the visit. 
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5. Study Planning And Tracking Module 

The Study Planning process makes use of two modules of the system, the 
Milestones Module and the Protocol Module. Study Planning is the portion of the system that 
supports development and maintenance of Task Lists, which are then used for the planning 
and tracking of clinical studies. The Milestones Module would typically be used by the World 
Wide System Administrator and Local Administrators, whereas the Protocol Module would be 
used by the Protocol Requestor and the Project Physician. The Protocol Module can also be 
used by those designated by either the Requestor or Physician to be able to maintain the 
Protocol information. 
5a, Milestones Sub-Modules 

The Milestones module consists of three (3) sub-modules. The first sub- 
module is Master Tasks, which is used to add, change and maintain predefined tasks that may 
be used by every Study Plan, Site Plan, Template and the Core Task / Core Site Instruction 
lists. This module can only be used for update by the World Wide System Administrator. 
However, all other users can use it to view the Master Tasks list. The second sub-module is 
Core Tasks, which is used by the Local Administrators to define a country specific list of tasks 
that are to be included in every Protocol Study Plan and Site Study Plan for that country. The 
third sub-module is Templates, which is used to define sets of country specific models for 
Study Plans and Site Instructions. Templates are used to "jumpstart" the development of 
Study Plans by providing a list of tasks with some generic planning already included. 

Since the Milestones module is not subject to a large number of updates, the 
"typical" use is to initially set up the Master Task List and to establish the Core Task / Core 
Site Instruction Lists and Templates. This latter action is carried out by the Local 
Administrators. The World Wide System Administrator would start by entering (or importing 
from an external source) the names of tasks, whether or not they are going to be tracked by the 
Event Manager, and whether or not the task should be treated as a Milestone event. Once the 
required tasks have been added to the Master Task list, the Local Administrator identifies 
those tasks that should be part of every Study Plan and Site Study Plan for their country, as 
well as the order in which they should initially be presented when creating a new template. 

After the Core Tasks and Core Site Instructions have been defined, the Local 
Administrator for the country creates several templates. These templates are used when Study 
Plans and Site Instructions are created for a protocol, but only if they are created by a user 
with the same context country as the Local Administrator. The planer of the Study Plan and 
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Site Instructions for the protocol uses the Study Planning sub-module of the Protocol Module. 
When first executed for a protocol, a list of the available templates for the context country is 
displayed. The planner reviews the tasks, adding new tasks and removing unwanted ones 
(template tasks and milestones can be deleted; core tasks, on the other hand can not), re- 
organizes the sequence of events, creates task dependencies, defines Milestone events and 
adds start/end dates and task duration. 

For "International Protocols," i.e. protocols which are originated in the main 
country of the company, e.g., the United States, but have one or more sites in other countries, 
the Site Instructions entered in the Unites States Study Plan are propagated to the Site 
Instructions of each of the other countries participating in the protocol. Thus, the planner of 
that country's Study Plan will see not only the Site Instructions for the template that he has 
chosen, but a set of additional Site Instructions coming from the main company system, e.g., 
the United States, study plan. 

Once execution of the protocol plan has started, status is reported on the site 
and study level, through the Site Study Tracking sub-module of the Site Module, and the 
Study Tracking sub-module of the Protocol Module. If the Event Manager is being used to 
track the progress of the plan, then information will roll-up from the site study plan level to 
the country protocol study plan level. In the case of an International protocol, it will roll-up to 
the originating protocol plan as well. The Protocol Manager (or his designee) uses the Study 
Tracking sub-module to review the current status of the clinical trial and to modify dates and 
durations. If additional tasks need to be added to the Study Plan or Site Instructions, he will 
use the Study Planning sub-module to place the plan "In Revision," make the changes to the 
Study Plan, and accept the changed plan as "Revised." The system will propagate the changes 
down to the distributed copies of the Study Plans and Site Instructions. This could 
conceivably take place several times during a project, but it is unlikely. 

Similarly, the Local Administrator may make changes to the Core Task 
requirements for the country. Should this happen, the tasks are propagated to those templates, 
study plans and site plans which are currently active. 

Selecting "Modules" on the main menu allows for the selection of 
"Milestones" in which the sub-menus are Master Task, Core Task and Templates. A 
Milestone is essentially a reference point marking a major event. The Milestone's module and 
the Protocol Study and Tracking module allow users to create a realistic schedule for the study 
plan. Through updates by users as well as updates through the "Events Manager", the actual 
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progress of a study can be monitored against the original plan and latest estimates. As shown 
in Fig. 18, the Master Task List is a storage place of all possible tasks that are associated with 
preparing, conducting, registering and tracking a clinical study. This list drives the entire 
Milestone module. All tasks, except those defined by the user, must exist in the Master Task 
List in order to be used in other parts of the system. The Master Task List is read-only to 
general users and can only be modified by the World Wide System Administrators. As shown 
by Fig. 19, the Core Task List, which is reached in the same way as the Master Task List, is a 
set of mandatory tasks that need to be tracked in all protocols in a subsidiary or country. Core 
Tasks are selected from the Master Task List and are maintained by the Local System 
Administrator. This List generally can not be changed. Each country will have it's own 
country-specific set of Core Tasks, each subsidiary will be able to select tasks according to 
their own local needs. 

There is a difference between tasks that are Milestones and tasks that are 
Activities. An example of the distinction between a Milestone task and an Activity task is that 
when a task is used in a template or in the process of study planning, an activity task can have 
a duration assigned to it while a milestone task always has a duration of zero. 

The Core Tasks are separated by type, (/.a, "Summary", "Simple" and "Event 
Manager Simple") and do not have any additional data items associated with them. When a 
Core Task is added, removed or modified, the change is propagated to all templates since the 
templates by definition include all of the Core Task. Changes to the Core Tasks are 
propagated to plans that have previously been created. The set of Core Tasks available to a 
user is determined by the context country at the time the program is used. 

On the same window as the Core Task, there is a Core Site Instructions tab 
(Fig. 2). This is used to maintain a list of Site Instructions for each country. This list must be 
included in every site study plan for studies conducted in the country with which the list is 
associated. The tasks on these list are selected from the Master Tasks List and are filtered 
through "Simple", Automatic roll-up", and "Manual Roll-up" task types. They do not have 
any additional data items associated with them. These tasks can not be deleted from a site 
plan once the plan is created. When a Core Site Instruction is added, removed or modified, 
the change is propagated to all templates, since the templates by definition include the Core 
Instructions. 

The last major sub-module is Templates, which can be reached in the same 
manner as the other sub-modules. Templates, as discussed above, are a pre-defined group of 
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tasks, outlined activities and Milestones set up for a therapy group by the System 
Administrator for creating study plans or protocols. The core tasks are used to create a base 
for all templates. Once developed the template can be used again and again with the same 
group of tasks, outlined activities and milestones. If any core tasks are added or deleted, all 
5 templates will be properly updated. These templates are country-specific to allow for 
customization based on the unique requirements in each country or at each subsidiary. 

Once a template number is selected, a sequence of tasks is displayed as shown 
in Fig. 21. Each task in the template has the number of days or duration planned for the tasks 
associated with it. Users can also organize a template as an outline effectively creating parent- 

10 child relations between tasks. Parent Tasks are used to group a number of detailed tasks and 
show a summary of tracking information for the group. As shown by Fig. 21, there is a Site 
Instructions tab on the same screen. Activating this tab gives a list of Site Instructions related 
to the template. 
5b. Study Planning Module 

15 The Study Planning Module, is the place where a template is selected and 

additional tasks are added to help track the actual progress of a study. It is found by clicking 
on the Modules-Protocol-Study Planning drop-down menu hierarchy. A screen appears in 
which a protocol number can be inserted or displayed with a drop-down arrow. Next the drop- 
down arrow beside the country field is selected and the country is chosen. The plan status is 

20 entered in a similar fashion. If draft is selected as the plan status, a dialogue box will appear 
with a list of different templates, which have names which generally refer to the conditions 
that will be studied. This is shown in Fig. 22. When a particular template is selected in this 
way, the screen of Fig. 23 appears. The plan elements may be either "Tasks" (a unit of work 
having a duration greater then 0) or "Milestones" (a marker of a point in time or an event). 

25 The Protocol Projections tab (Fig. 23) allows overall projections for the 

protocols to be entered. This includes the number of subjects and number of sites, sites per 
monitor, etc. This screen on the right hand side, also allow the opportunity to designate the 
monitoring countries in which the sites will exist, and how many there will be for each 
monitoring country. The second tab on this screen reveals the Study Planning screen (see Fig. 

30 24). The study planning window is used to create the task plan for a protocol, enter estimates 
of dates, duration and Milestone events, revise the plan and reported tasks/event status and 
completions. Some tasks created on this window need to be grouped together in logical 
groups of high level activities and lower level tasks. This is accomplished using the indent 
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function. Each low level task can have effort, duration, delay and dependencies applied to 
them. When entering this information, a number of interactions can take place that can change 
the values of prior or subsequent tasks. These interactions can result in error messages for 
illogical conditions, the removal of predecessor links, changes of dates in the current tasks, 
changes of dates in the predecessor tasks or changes of dates in successors tasks, 

A predecessor is the establishment of a link between tasks in the plan. When 
tasks are linked, a relationship between their start and finish dates is defined, which tells the 
system that one task can not start until all of the tasks are completed that this task is depended 
upon. A successor is the other side of predecessor. Once a predecessor occurs, the successor 
can begin. 

As new tasks are entered they appear at the bottom of the list. However, they 
can be moved through a cut-and-paste operation. The indents are left and right arrows on the 
tool bar. If in filling out the study plan a date is needed, double clicking in the blank space 
will cause a calendar to appear on which the date can be selected. Dates can also be 
automatically calculated, e.g., by entering a specific number of days in the planned field and 
an end date, the start date will automatically be calculated. 

A Study Management Plan ("SMP") study plan tab is available under certain 
circumstances where the protocol is international. Multiple countries need to have been 
assigned to the protocol and the countries selected by the user must not be the main corporate 
location, e.g., the United States. This tab is used in subsidiary countries to view the high level 
SMP created at the main office. No changes to data can be made from this tab. A picture of 
the screen is shown in Fig. 25. 

Under the same conditions the SMP site instructions screen is also available. 
This screen is used by subsidiary countries to view at the high level the site instructions list 
created at the main database. It can not be changed. Under normal circumstances, however, a 
conventional Site Instructions tabs is the only other available tab (see Fig. 24). The site 
instructions tab is used to identify tasks that are mandated for reporting and tracking. This tab 
is initially populated with Core Site Instructions (tasks that all sites reporting to the protocol 
must track, no matter where the sites are located.) For an international study, the core tasks 
module will compare the list of site instructions in the headquarters and subsidiary plans, and 
create a single list of Core Site Instructions for the sites. 

Once this tab is populated with this base line of tasks, additional site 
instructions can be added. Tasks added here will be copied to all the sites under the protocol. 
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If the task is added from the Master Task Table and is defined there as a Milestone, it will also 
be locked as a Milestone in this tab. Tasks can be manually added and deleted while the plan 
status permits updates. Once the plan is completed it can be approved by clicking on Actions 
and then clicking on Approved and finally clicking on the Yes button that will appear. 
Similarly, by clicking Action on the menu and then clicking on Revise, the plan can be sent 
back to a draft or an amendment mode in which it can be revised. 

Drag and drop capability is provided in the Study Plan to allow rearrangement 
of entries as necessary. Predecessors are established by placing the cursor in the predecessor 

column and entering the sequence number of a task directly above. If you enter the correct 
number in the predecessor column, it will link to the task to be completed. Further, in creating 

the plan, a delay can be added to task. If a delay is added, the system can use the delay when it 

calculates the start date of the task. 

By click on the "Modules" item of the menu and on "Protocol", you can reach 

Study-Tracking. The Study-Tracking module is where the actual dates are entered as soon as 

the task is completed or updated. This module may also have entries made by the Event 

Manager. 

6. Event Manager 

This module is used to support the requirement for the system generated 
updates to the system summary and system roll-up tasks. The objective of the Event Manager 
is to determine when an "event," or change to the system, has occurred that impacts another 
area of the system. The system determines how to process the events through the use of 
database triggers and stored procedures. 

The Event Manager is a process to roll up site activity to represent a protocol's 
progress. This process automatically rolls up Milestone information and adjusts study and site 
status information based on the actual information and workflow activity occurring in the 
system. Roll-ups are implemented as interactions between plans in the system. At the highest 
level, a protocol plan lays out the tasks for an entire study. Then each subsidiary participating 
in the study can have its own country or subsidiary level plan. Finally, at the lowest level, 
each Site participating in the study has a Site Plan. The majority of roll-ups are Site to 
protocol and Site to Subsidiary. A subsidiary event may change the protocol Status. 

The user can opt, when developing their protocol, to deactivate the Event 
Manager by un-checking the 'Event Manager Active' check-box on the Protocol 
Administration screen. The user may turn off the Event Manager only when the Protocol 



33 

Status is "Concept", the Study Status is "Planned", and Notification is "On-going". If this 
option is chosen, all updates are completely manual and set by the user. In order to realize the 
full power of the system, and to assure the most accurate data, the Event Manager active 
check-box is defaulted to checked. 

There are two types of events that the system processes. The first is system 
driven events. These are events that occur outside of the study plans. The events are the 
planned/protocol number assigned, the protocol approved, initiated/first site initiated & site 
initiated, last site initiated (to date), screening ongoing; first subject first visit, enrollment 
ongoing/first subject enrolled and site closed. The second are Milestone driven events. These 
are events triggered from within the study plans and may or may not effect other areas of the 
system. These events are initiated/first site initiated & site initiated, last site initiated (to date), 
screening ongoing/first subject, first visit, enrollment ongoing/first subject enrolled, 
enrollment complete, clinically complete, all data in-house, data cleanup complete, database 
locked, CSR complete and site closed. 

To understand this, some key definitions are needed as follows: 
"Planned" - A protocol number has been granted and the protocol document is in the concept 
stage. 

"Protocol Approved" - The protocol has been finalized and approved by the appropriate staff. 
"Initiated/Site Initiated" - means a site under the protocol was visited by a study monitor for 
the purpose of conducting the study initiation visit. 

"Screening Ongoing/First Subject, First Visit" - means the first subject at a site under the 
protocol has completed a visit for possible inclusion in the study. 

"Clinically Complete" - means all subjects at all sites under the protocol are going to have no 
more planned study visits. 

"All Data In-house" - means all case report forms for a site have been collected and returned 
to the main monitor. 

"Data Cleanup Complete" - means all data exceptions have been resolved and entered into the 
database. 

"Database Locked" - means all data has been entered, and no more changes will be made to 
the database. 

"CSR Complete" - means the "Clinical Study Report" is final and was signed by all 
appropriate staff. 
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"Site Closed" - is a special status for a site and it indicates that the study closeout visit has 
been made to the site for the protocol. 

"Study Notification" - a special status that can occur at various times throughout the study 
which indicates a disruption of the project life cycle, and which generally has effects on the 
continuance of the study in general and at all sites. Notifications are set independently of the 
study status. However, there are rules that will be applied for selection and removal. The 
Protocol notification status will be set at the protocol level and will be displayed at the 
protocol's sites. 

When the Event Manager is active, the protocol or site could be under a 
notification, while the study status continues to change automatically as data is entered into 
the system. For example, if the study notification is changed from "Ongoing" (the default) to 
"Terminated", the study status could still move through the hierarchy from "clinically 
complete" to "CSR complete", as driven by the Event Manager and the Milestones plans. 

There are various Event Manager task types. They include, "Manual Roll-up" 
tasks, which are site instructions which trigger an update to the site status when an actual date 
is manually entered by the user on a site plan. "Automatic Roll-up" tasks are site instructions 
which trigger updates to both the site and study status. When these events are captured by the 
Event Manager, the actual start and end dates for the corresponding task in the site plan is 
updated. Additionally, the actual start and end dates for the associated summary task in the 
subsidiary and protocol plans may be updated. 

"Summary Tasks" are protocol and subsidiary level master tasks whose actual 
start and end dates are updated when the associated roll-up level task is updated on the site 
plan by either the user or the Event Manager. "Event Manager Simple" tasks are protocol 
level master tasks which in most cases trigger an update to the study status when an actual 
date is manually entered by the user on the protocol plan. The event related to a particular 
task will trigger an update to the actual start and end dates or a particular task in the protocol 
plan when the event (such as approving a protocol number request of finalizing a protocol) is 
captured. The Master Tasks are a set of tasks that are mandatory in various plans and a subset 
of these tasks are an integral part of the Event Manager processing. 

Fig. 26 is a diagram of a simple operation in the Event Manager. Fig's 27a - 
27i are flow charts of the various automatic operations of the Event Manager. 

Fig. 27a shows the operation of the Event Manager with respect to the 
assignment of the protocol number. As soon as a request for a protocol number is sent, step 
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100, the Event Manager creates a draft protocol plan, which includes a root task and protocol 
number assigned task. The system date on which the protocol number was assigned will be 
inserted in the planned, latest estimate, and actual start and end date fields for both tasks. The 
duration of both tasks will be set to zero and the "Protocol Number Assigned" task, duration 
and date fields will be locked from user update. At this point the process stops. 

As shown in Fig. 27b, once the details of the protocol are completed, the user 
will take steps to finalize the protocol, including entering the date on which the protocol is 
considered finalized. When the protocol finalize date is updated for a protocol, a 
determination is made in step 102 as to whether there's an update from replication or a snap 
shot refresh. If there is, the process is exited. If there is not, the Event Manager will set the 
actual start and end dates for the Final Protocol Date in the protocol plan, sets the task 
duration to zero and locks the task from user update, step 104. If the Event Manager is not 
activated, the user will enter the actual start and end dates for the Final Protocol Date. 

The operation of the Event Manager when the first site and subsequent sites are 
initiated is shown in Fig. 27c. The Event Manager is triggered when a site contact is finalized, 
step 106. This is achieved by making a determination whether a visit contact with the reason 
"study initiation" for a site has occurred. If it has not, the process is exited. If it has, all 
finalized study initiation visits for the site will be scanned for the minimum site contact date. 
This date will be inserted into the actual start and end date fields in the site study plan for the 
task called "site initiated." The duration of the task will be set to zero and the task, duration, 
and date fields will be locked. 

The Event Manager will roll this information up to the subsidiary plan level 
only for sites within the subsidiary and will compare the minimal date for the task called "site 
initiated" across all site plans. Once identified, this minimum date will be updated in the 
actual start and end date fields in the subsidiary plan for he task called "First Site Initiated." 
The duration will be set to zero and the relevant fields locked. Finally, the Event Manager 
will roll this information up to the protocol plan level for all sites and will compare the 
minimum date for the task called "site initiated" across all site plans. Once identified, this 
minimum date will be updated in the actual start and end date fields in the protocol plan for 
the task called "First Site Initiated," the duration will be set to zero and the relevant fields 
locked. The Event Manager will also check and correctly set the study status field. 

A determination is made in step 108 as to whether the protocol is an 
international protocol. If it is not, the site plan, site status protocol plan and study status are 
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updated in step 1 10 and the process is exited. If it is an international protocol, a determination 
is made in step 1 12 as to whether an update has occurred on the protocol owning the server 
(i.e., the server on which the protocol was created). If there has not been, then the site plan, 
site status and subsidiary plans are updated in step 1 14 and the process is exited. If there has 
been an update of the protocol, determinations are made in step 1 16 as to whether the update 
came from replication. If it did not, then the site plan, site status protocol plan and study status 
are updated in step 1 18, and the process is exited. Finally, if the update did come from 
replication, the job is submitted to update the protocol plan and study status in step 120. 

If the Event Manager was not activated, when the user enters the actual date for 
the task "Site Initiated" in the site plan, he must also change the status to "initiated." 

A Milestone driven event for initiating the first site, screening the first subject's 
first visit, and enrollment of the first subject are shown in Fig. 27d. First, the user enters an 
actual date for a task (e.g., "Site Initiated") in the site plan in step 122. The entry could also 
be the entry of the actual start and end date for the task called "First Site Initiated" in the 
protocol plan. The trigger event could also be the screening of the first subject at the first visit 
and the enrollment of the first subject. In any event, based on these trigger events, the Event 
manager continues with updates to the subsidiary plan, protocol plan and the study status as 
indicated above. In particular, a determination is made as to whether or not an international 
protocol is involved in step 124. If the answer is no, the site status protocol plan and study 
status are updated in step 126, and the process is exited. If it is, then a determination is made 
as to whether an update has occurred on the protocol owning server in step 128. If the answer 
is no, the site status and subsidiary plan are updated, and the process is exited in step 130. If 
the update did occur on that server, a determination is made in step 132 as to whether the 
update came from replication. If the answer is no, the site status plan, protocol plan and study 
status are updated in step 134, and the process is exited. Finally, if the update did come from 
replication, then the protocol plan and status plan are updated in step 136 and the process is 
ended. 

If the Event Manager is inactive, the user will enter the actual date for the task 
in the plan and change the status manually. 

For the case where the event is system and milestone driven for a last site 
initiated, the process of the Event Manager is shown in Fig. 27e. The Event Manager is 
triggered when a visit contact with a reason of "study initiation" is finalized. When this 
happens the Event Manager will scan the site plans of all sites monitored by the same 
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subsidiary. The maximum end date of the task called "site initiated" will be selected. This 
date will be inserted in the actual start and end date fields in the subsidiary plan for the task 
called "Last Site Initiated (to Date)," the duration will be set to zero and the task, duration and 
date fields will be locked. The process will then roll this information up to the protocol plan 
level for all sites and will compare the maximum date for the task called "site initiated" across 
site plans. Once identified, this maximum date will be updated in the actual start and end date 
fields in the protocol plan for the task called "List Sited Initiated (to Date) " the duration will 
be set to zero and the fields locked. 

This process begins with the finalizing a visit contact and the entering of an 
actual date for a task in the site plan. A determination is made in step 140 as to whether the 
reason for the contact was study initiation. If it is not, the process ends. If it is, a 
determination is made in step 142 as to whether it is an international protocol. If it is not an 
international protocol, the protocol plan is updated, and the process is exited. If it is an 
international protocol, a determination is made as to whether an update occurred on the 
protocol owning server in step 146. If it is not, then the subsidiary plan is updated and the 
process stops. If it is, a determination is made in step 150 as to whether the update comes 
from replication. If the answer is no, the protocol plan is updated and the process ends. If the 
answer is yes, an update is made to the protocol plan in step 154. 

When a subject has completed a visit for possible inclusion in the study, they 
are considered screened. Where the event is on-going screening of a first subject during a first 
visit the process is as shown in Fig. 27f. There are three methods that the Event Manager can 
use to automatically determine when the status of a site and study should be set to "Screening 
Ongoing." 

The first method can only occur when subject- visit level tracking is being done. 
When a new subject is created, a screening number is assigned and a visit can then be created 
for the subject. The Event Manager will be triggered when the visit contact is finalized. If the 
visit date for this or any subject's first visit was entered into the finalized contact, the Event 
Manager will update the site status to "Screening Ongoing." The Event Manager will then 
scan for the minimum first visit date of all subjects for the finalized contact. This date will 
then be inserted in the actual start and end date fields for the site plan task called "First Subject 
Screened." The duration will be set to zero and the task, duration, and date fields will be 
locked from user update. 
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The Event Manager will then roll this information up to the subsidiary plan 
level only for sites within the Subsidiary and will compare the minimum date for the task 
called "First Subject Screened" across all site plans. Once identified, this minimum date will 
be updated in the actual start and end date fields in the subsidiary plan for the task called "First 
Subject First Visit." The duration will be set to zero, and fields will be locked. 

Finally, the Event Manager will roll this information up to the protocol plan 
level for all sites and will compare the minimum date for the task called "First Subject 
Screened" across all site plans. Once identified, this minimum date will be updated in the 
actual start and end date fields in the protocol plan for the task called "First Subject First 
Visit " the duration will be set to zero and the fields will be locked. Also, the Event Manager 
will update the study status to "Screening Ongoing." 

The second method, like the first, can only occur when subject-visit level 
tracking is being done. As above, when a new subject is created a screening number is 
entered, the Event Manager will be triggered when the visit contact is finalized. Because there 
is no first visit date associated with this occurrence, the Event Manager can only alter the site 
and protocol status, changing them to "Screening Ongoing" (following the appropriate 
hierarchy rules). 

The third method that will trigger the Event Manager is when a number greater 
than zero is entered in the site-tracking window (re: site tracking, enrollment tracking) for the 
field called "Number of subjects screened" for any "as of date" in any visit contact that has 
been finalized. Because there is no appropriate date associated with this occurrence, the Event 
Manager can only alter the site and protocol status, changing them to "Screening Ongoing" 
(again, following the appropriate hierarchy rules). 

This process is accomplished according to the flow chart of Fig. 27f by making 
a determination in step 160 as to whether screening numbers were created. If they were not, a 
determination is made in step 162 whether there has been entered a value for the number of 
subjects screened. If not, this protocol ends. If there has been, the series of decisions 
concerning an international protocol (step 164), an update occurring on the protocol owning 
server (step 166), an update coming from replication (step 168) are made and processed as in 
Fig. 27e and which results in updating the site status and study status respectively in each of 
steps 170, 172 and 174. 

Returning to step 160, if screening numbers have been created, a determination 
is made in step 163 as to whether the date of the first visit has been entered. If it has not the 
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process branches to the sequence of steps 164 through 168. If the date of first visit is entered, 
then a sequence of steps of 164', 166', 168' are entered which are equivalent to steps 164 
through 168. However, each of these decisions triggers steps 180, 182 or 184, respectively, 
which instead of updating a status as in steps 170-174, update the site plan, site status, 
protocol plan, study status and subsidiary status as shown in the figure. 

The ongoing screening is also Milestone driven when the user enters the actual 
date for the task called "First Subject Screened" in the site plan. When this happens, the site 
status will be set to "Screening Ongoing." The Event Manager will then continue with the 
updates to the subsidiary plan, protocol plan, and study status as above. 

The Event Manager is also triggered when the user enters the actual start and 
end date for the task called "First Subject, First Visit" in the protocol plan. When this 
happens, the protocol status will be set to "Screening Ongoing." 

If the Event Manager is deactivated the user will enter the actual date for the 
task "First Subject Screened" in the site plan and must manually change the site status to 
"Screening Ongoing." The user will also have to enter the actual date for the task "First 
Subject, First Visit" in the protocol and subsidiary plans and change the study status to 
"Screening Ongoing." 

When a subject has completed the enrollment visit for a protocol, they are 
considered enrolled. When the event is an on going enrollment, the first subject enrolled, the 
flow chart of Fig. 27g explains the operation of the Event Manager. There are two methods 
that the Event Manager can use to automatically determine when the status of a site and study 
should be set to "Enrollment Ongoing." 

The first method can only occur when subject-visit level tracking is being done. 
The Event Manager will be triggered when the visit contact is finalized. If the enrollment date 
for any subject was entered into the finalized contact, the Event Manager will update the site 
status to "Enrollment Ongoing." The Event Manager will then scan for the minimum 
enrollment date of all subjects for the finalized contact. This date will then be inserted in the 
actual start and end date fields for the site plan task called "First Subject Enrolled " The 
duration will be set to zero, and the fields will be locked. 

The Event Manager will then roll this information up to the subsidiary plan 
level, but only for sites within the Subsidiary, and will compare the minimum date for the task 
called "First Subject Enrolled" across all site plans. Once identified, this minimum date will 
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be updated in the actual start and end date fields in the subsidiary plan for the task called "First 
Subject Enrolled." The duration will be set to zero and the fields locked. 

Finally, the Event Manager will roll this information up to the protocol plan 
level for all sites and will compare the minimum date for the task called "First Subject 
Enrolled" across all site plans. Once identified, this minimum date will be updated in the 
actual start and end date fields in the protocol plan for the task called "First Subject Enrolled," 
the duration will be set to zero and the fields locked. The Event Manager will update the 
study status to "Enrollment Ongoing." 

The second method that will trigger the Event Manager is when a number 
greater than zero is entered in the site-tracking window for the field called "Number of 
Subjects Enrolled" for any "as of date in any site contact that has been finalized. Because 
there is no appropriate date associated with this occurrence, the Event Manager can only alter 
the site and protocol status, changing them to "Enrollment Ongoing" (again, following the 
appropriate hierarchy rules). 

The flow chart for this process in Fig. 27g is essentially the same as the flow 
chart of Fig. 27f, except that in block 160, a determination is made as to whether the 
enrollment date is entered as opposed to the screening numbers are created. Also, there is no 
equivalent determination with respect to the date of first visit entered in step 163, as there is in 
Fig. 27f, so there is no cross-over line. 

In this situation the Event Manager is Milestone triggered when the user enters 
the actual date for the task called "First Subject Enrolled " in the site plan. When this 
happens, the site status will be set to " Enrollment Ongoing." The Event Manager will also 
continue with the updates to the subsidiary plan, protocol plan, and study status as above. The 
Event Manager is also triggered when the user enters the actual start and end date for the task 
called "First Subject Enrolled" in the protocol plan. When this happens, the protocol status 
will be set to "Enrollment Ongoing." 

With the Event Manager deactivated the user will enter the actual date for the 
task "First Subject Enrolled" in the site plan and manually change the site status to 
"Enrollment Ongoing." The user will enter the actual date for the task "First Subject 
Enrolled" in the protocol and subsidiary plans and manually change the study status to 
"Enrollment Ongoing." 

Figs. 27h shows the simple updating of the Site Status in response to the 
"Enrollment Complete", "Clinically Complete" and "Site Closed" Milestone events. 
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When the site enrollment or study enrollment is complete, the user will enter 
the date of this completion in the site, subsidiary, and protocol plans. In this case, the Event 
Manager is triggered when the user enters the actual date for the task called "Enrollment 
Complete (Site)" in the site plan When this happens, the site status will be set to "Enrollment 
Complete." The Event Manager is also triggered when the user enters the actual start and end 
dates for the task called "Enrollment Cutoff (Protocol)" in the protocol plan. When this 
happens, the study status will also be set to "Enrollment Complete." 

Where the Event Manager is inactive, the user enters the actual date for the task 
called "Enrollment Complete (Site)" in the site plan and changes the site status to "Enrollment 
Complete." The user will enter the actual start and end dates for the task called "Enrollment 
Cutoff (Protocol)" in the protocol and subsidiary plans and change the study status to 
"Enrollment Complete." 

When all subjects at a site have attended all planned study visits, the site is 
considered "Clinically Complete." The user will enter the date of this completion in the site, 
subsidiary, and protocol plans. In this case, the Event Manager is triggered when the user 
enters the actual date for the task called "Last Subject / Last Visit (Site)" in the site plan. 
When this happens, the site status will be set to "Clinically Complete." The Event Manager is 
also triggered when the user enters the actual start and end dates for the task called "Last 
Subject / Last Visit (Protocol)" in the protocol plan. When this happens, the study status will 
be set to "Clinically Complete." 

The user will enter the actual date for the task called "Last Subject / Last Visit 
(Site)" in the site plan and change the site status to "Clinically Complete" when Event 
Manager is deactivated. The user will enter the actual start and end dates for the task called 
"Last Subject / Last Visit (Protocol)" in the protocol and subsidiary plans and change the 
study status to "Clinically Complete." 

After the data cleanup at a site is complete, the study monitor will visit the 
study site to finalize the study files and ship back any leftover drug supplies. Once these tasks 
have been accomplished, the site is considered closed. In this case, the Event Manager is 
triggered when the user enters the actual date for the task called "Site Closed" in the site plan. 
When this happens, the site status will be set to "Closed." If the Event Manager is inactive the 
user will enter the actual date for the task "Site Closed" in the site plan and change the site 
status to "Closed." 
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Figs. 27i shows the simple updating of the Study Status in response to the 
"First Site Initiated & Site Initiated", "First Subject - First Visit", "Enrollment Ongoing" and 
"Enrollment Complete" events as described above. In addition, it describes updating the 
Study Status for "All Data In-House", "Data Cleanup Complete", "Database Locked" and 
"CSR Approved." 

When all data at all sites under a protocol has been collected, the protocol 
status is considered "All Data In-house." In this case, the Event Manager is triggered when 
the user enters the actual start and end dates for the task called "Last Data In-house/SPRI HQ 
(Protocol)" in the protocol plan. When this happens, the study status will be set to "All Data 
In-house." If Event Manager is inactive, the user will enter the actual date for the task called 
"All Data In-house (Site)" in the site plan. The user will also enter the actual start and end 
dates for the task "Last Data In-house/SPRI HQ (Protocol)" in the protocol plan and change 
the study status to "All Data In-house." 

When all data exceptions at all sites under the protocol have been collected, the 
protocol status is considered "Data Cleanup Complete." Here the Event Manager is triggered 
when the user enters the actual start and end dates for the task called "Data Cleanup Complete 
(Protocol)" in the protocol plan. When this happens, the study status will be set to "Data 
Cleanup Complete." With the Event Manager inactive the user will enter the actual date for 
the task called "Data Cleanup Complete (Site)" in the site plan. Further, the user enters the 
actual start and end dates for the task "Data Cleanup Complete (Protocol)" in the protocol plan 
and changes the study status to "Data Cleanup Complete." 

When all data for the protocol has been added to the database and all 
corrections made, the database is locked-down and no more changes can be made. Then, the 
Event Manager is triggered when the user enters the actual start and end dates for the task 
called "Database Locked" in the protocol plan. When this happens, the study status will be set 
to "Database Locked." Should the Event Manger be inactive the user must enter the actual 
start and end dates for the task "Database Locked" in the protocol plan and change the study 
status to "Database Locked." 

When Medical communications has finalized their write-up of the protocol data 
and statistical analysis, and a final report is published, the study status is considered "CSR 
complete." Under these conditions the Event Manager is triggered when the user enters the 
actual start and end dates for the task called "CSR Approved" in the protocol plan. This 
causes the study status to be set to "CSR complete." On the other hand, should the Event 
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Manager be inactive, the user will have to enter the actual start and end dates for the task 
"CSR Approved" in the protocol plan and change the study status to "CSR complete." 
7. Site Administration Module 

The Site Management module of the system is the portion of the system that 
5 pertains to setting up and managing study sites. This module would typically be used by the 
Site Study Monitor, but they may be assisted in some of these areas by an administrative or 
clerical support person. The module consists of five sub-modules related to this management. 
The first is Site Request, which is used to obtain a site number and indicate participation of an 
investigator in a specific protocol. The second sub-module is Site Administration, used to 

10 perform a collection of system and business administration tasks. The third area of the Site 
Management module is Site Personnel & Locations, used to associate various employees and 
non-employees and facilities or organizations with the study site. Fourth is Site Budget, used 
to budget amounts to be paid to the site for participating in the study. The fifth sub-module of 
the Site Administration module is Site Study Tracking, used to plan and track site related 

15 activities. 

7a. Site Number Request 

A typical process flow within the Site Management module starts with the 
request for a site number. Once a site number has been issued, based on the required number 
of sites versus the number of site numbers already issued, the user goes into the Site Personnel 

20 & Locations window. After associating the known people and places with the site, the user to 
Site Administration. In this sub-module the user ties the site to the pre-study visit, indicates 
the level of budgeting to be done, and updates the number of subjects expected at the site. 
From here the user goes on to the Site Budget module, and calculates the study costs by 
assigning prices to procedures and entering in the number of subjects per visit. The next step 

25 might be to plan the activities or important milestones for the site in the Site Study Tracking 
sub-module, such as when enrollment will start and when the last subject is expected to 
complete their final visit. Known completion dates would also be entered at this time to begin 
the tracking aspect of the plan. Within the Site Management module, many of these steps are 
iterative, and it is common for users to continue to associate people or places with the site or 

30 update the budgeted costs throughout the entire time of the study. Study Tracking in 

particular demands ongoing updates to record actual completion of the tasks in the plan. 

A site can only be approved if there is an approved Study Management Plan for 
the protocol. The system also will only allow the user to create up to the number of sites 
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specified for this protocol in the Protocol Study Plan of the Milestones module. The 
information on the locations and personnel used in this module must first be entered in the 
Country Administration module. The sites that are available for selection must also initially 
be entered in the Location sub-module of Country Administration. The employees and non- 
employees located at the sites must be entered in the rosters. Locations and personnel used in 
formulating budgets must first be part of the Global Request roster. This information can be 
manually entered, but preferably it is provided by means of a link to the company's Human 
Resources and Finance databases. 

By clicking on the Modules menu and selecting Request, the Site Number 
Request screen is displayed as shown in Fig. 28. This window allows the user to see all of the 
sites previously requested, but only for the protocols to which the user has access. This 
window also allows the user to request new sites. To enter requests for new site numbers, 
click on the File and New button and a Site Request Detail screen will appear as shown in Fig. 
29. The information is filled in and it is submitted. However, a site can only be approved if 
there is an approved Study Management Plan for the protocol, and the user can only create up 
to the number of sites specified for this protocol in the site study plan of the Protocol Module. 
Returning to the site number screen, searches can be preformed on a list of previous sites 
using normal windows tools and a records scroll bar provided on the Tools bar. Further, the 
user can filter records by choosing Filter from the View menu and filling out the dialog box 
that appears. 
7b. Administration 

The site administration sub-module is accessed by clicking on Modules and 
then Site and finally Administration in the menu. This module allows the user to enter and 
maintain the basic information on a site within a protocol. Its screen (Fig. 30) has two main 
tabs, Site Administration and Post-Study evaluation. The Site Administration tab, allows the 
user to enter and maintain administrative information about the site, the enrollment and the 
budget. Some of this information includes the Site Status, the Data Collection Tool, the 
Primary Location for a study and a list of Pre-Study Visits that can be associated with this site. 
Any of this information can be updated as necessary. 

Fig. 31 shows the Post-Study Evaluation tab, where the user can enter an 
overall review of the study for this site, after the study has been completed. The evaluation 
categories on the screen contain a selection list with choices such as, excellent, very good, etc. 
The Global Assessment Field allows the user to enter whether or not to recommend the sites 



for future studies. If a site is not recommended, a comment must be written in the comments 
icon. 

7c. Personnel & Locations 

The Personnel and Location sub-module screen is shown in Fig. 32. This 

5 window is used to identify and maintain information about the locations, as well as the 
employees or representatives that will be used for a study at the site. 

All the tabs for this sub-module reside on this screen and share a common 
header. The protocol is selected from the protocol security view, which limits which protocols 
can be seen by users in any given country. A further filtering takes place based on the drugs to 

1 0 which the current user has access. Once a protocol is selected, all the sites that have been 
created in the current country, are available to the user. Once the site has been chosen the 
country, drug and investigator name are displayed in the header and individual tabs are 
populated with data for the selected sites. 

The Locations tab on the screen, is used to identify and maintain the 

1 5 information about the location that will be used for a study site. These may be locations 

where subject visits will take place, where lab work is done or any of a number of other roles 
that facilities can play in the course of a study. This tab also allows the user to add new 
locations by picking them from the Facilities Roster entered into the Country Administration 
Module. It then allows them to assign a role to the location, identify whether or not the 

20 location is still active in a particular role and identify which location is the primary location. 

If more details about a location are necessary or desired, the user can click on the location and 
a details box will appear with more information. 

The next tab identifies company Personnel as shown in Fig. 33. This tab is 
used to identify and maintain information about employees who are representatives of the 

25 company involved in monitoring or working with a study site involved with processing the 
study data collected. This tab allows the user to add new personnel by picking them from a 
Staff Roster entered into the Country Administration Module. It then allows them to assign 
responsibilities to the personnel, identify whether or not the person is still active in a particular 
responsibility and identify whether or not the personnel has write access to the study site 

30 information maintained in the system. This write access controls who has the ability to enter 
and edit information in the entire site module, as well as the Site Contact module. When a site 
is first created in the system, the person requesting the site is automatically added to this list 
with the responsibilities of site requester and with write access. 



46 

The Non-Personnel tab brings up the screen shown in Fig. 34. This tab is used 
to maintain information about personnel involved in a study site who are not employees or 
representatives of the company. It operates generally like the employee tab. 

The last tab is Non-employee Personnel Locations, this area is used to identify 
and maintain the relationships between non-employees and the locations where they work or 
can be reached for a study site. Although a person may be linked to more than one location, 
one and only one can be designated as the primary location. In other parts of the system, the 
primary location will be used for things like the location for correspondence to be sent. Fig. 
35 illustrates the content of the Non-Employee Location screen. 
7d. Site Plan Tracking 

From the Modules menu and the Site option, the user can reach the Site Plan 
Tracking screen (Fig. 36). This window permits the entry of estimated completion dates and 
actual completion dates on the site level. This window also permits the entry of new 
Milestones and the creation of task groups using indentation. Site plans are made up of only 
milestones. When first entering this module or sub-module, a Site Plan is created from the 
Study Plan and Site Instructions windows, and is copied to the Site Study Plan Instructions. 
The task list can then be modified. This copy of the Site Instructions is what is accessed on all 
subsequent executions of this module for this protocol, country and site. If the protocol is 
being tracked by the Event Manager, once a task has had status reported to it by the Event 
Manager, manual entry of information for that task is prevented. 
7e. Site Budget 

The site budget sub-module, allows the user to formulate budgets for the sites 
within a protocol. The user can plan the cost of procedures, overhead and any additional costs 
that will be incurred during the study at this site. The budget for sites can be formulated at 
one of two levels, the user can either budget at the site level or at the procedure level. 
Procedure level budgets itemize the cost for treatments performed on the subjects during each 
individual visit. Budgets at the site level can be used to show a higher level line item cost, 
such as the cost for an entire visit. A procedure level budget can not be accessed unless the 
protocol has a procedure level Visit Map. 

Site budget sub-module screen is reached from the Module-Site 
Administration menu hierarchy. The Site Budget sub-module is composed of four tabs, 
Administration, Site Payees, Site Budget and Subject Cost. The Administration tab, as shown 



in Fig. 37, allows the user to keep track and manage the status of the budget and overhead 
percentage for this site. From this tab the user will be able to finalize his budget. 

The Submit Date field displays the date the budget is submitted. This field will 
be blank until the Grant module is added to the system. The Effective Date field displays the 
5 date that the budget was finalized or that a revision was finalized. The Overhead Percentage 
field allows the user to enter the overhead percentage that is applied to the line items of the 
Site Budget tab. The Site Budget sub-module also contains output features. Hard copies of 
the budget can be printed along with the budgetary information form. Also, available for 
printing are final payment worksheets used in final confirmation of payments to the sites. 

10 The Site Payees tab allows the user to select the non-employee personnel or 

locations that will receive the money allocated in this budget. For a particular protocol and 
site, the user can set the local payee or global payee and finance codes. The site payees that 
are selected in the screen become the choices on the default payee drop-down list in the site 
budget tab. The choices in the global payee drop-down list and site payees, comes from the 

1 5 approved Global Payee Roster in the Country Administration module. This roster is 

maintained by Accounts Payable and Research Finance, preferably through links to their 
databases. Away from the headquarters location, for example, outside the United States, the 
local payee roster and the users can select both local and global payees, once a local payee is 
entered into the system in the Country Administration module. Their name is available for 

20 selection as a Site Payee. The Site Payee tab can be edited, a view of this window is shown in 
Fig. 38. 

The next tab is the Site Budget tab shown in Fig. 39, as can be seen, this 
window allows the user to formulate budgets for the sites within a protocol. The user can plan 
the cost of procedures, overhead and any additional cost that will be incurred during the study 
25 at the site. 

The budget for sites can be formulated at the site level or at the procedure level, 
as noted above. The site budget tab is where the actual budget for this site is formulated. The 
information entered in the subject cost tab will be the values displayed as procedure costs. 

Budgets at the site level can be used to show a higher level line item cost, such 
30 as the cost for an entire visit. When budgets are done at the site level, it is not necessary to 
enter individual procedure cost. 

The line on the screen for adjustments allows the user to make budgeting 
corrections. The Other Cost line gives the user the flexibility to enter additional cost incurred 
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at this site. For each line item in this budget, payee information can be entered and an 
overhead percentage can be assigned. At the bottom of the screen the system calculates the 
total budget. 

As shown in Fig. 40, the Subject Cost screen, reached from the Subject Cost 
tab, can be used for budgeting. The formulation of a procedure level budget is begun in the 
Subject Cost tab. The user must enter the number of subjects to be budgeted during each visit, 
a treatment schedule is selected, and then the cost for each procedure is assigned. This feature 
allows the user to accurately budget the anticipated subjects for screening and the normal 
anticipated enrollment of subjects. 

In the Site Budget Subject Cost tab, each procedure gets a unit cost value 
which is multiplied by the number of subjects for that procedure for that. If a procedure was 
not entered in the treatment schedule, but needs to be itemized as a cost, it can be entered as an 
additional visit cost in the subject cost path. If there is a second treatment scheduled for this 
site, it must also be part of the budget. 

A function is available on this tab entitled "Copy Value to Right." This 
function will copy the value in the current field to all editable fields to the right of the current 
field. It will be available on the Subjects Budgeted Procedure Cost and Additional Visit Cost 
fields when the current revision is in "Draft" mode. 

Once a treatment schedule has been budgeted, the down arrow next to 
"treatment schedule" can be clicked and a second schedule selected for budgeting. 

Once the budget is complete, the user returns to the Administration screen, 
where the budget is finalized. The fmalization is reached through the actions menu at the 
header of the screen. 
8, The Site Contacts Module 

The Site Contacts Module of the system is the portion of the system that 
supports the initiation, recording, and tracking of site contacts. A Site Contact is an 
interaction between a study monitor and the personnel at a site or a prospective site. One of 
the major goals of the system is to automate the collection of site contact data. 

The area of the system that supports the recording and tracking of visit contacts 
made before a site is chosen is called the Pre-Study Visit module. It facilitates the evaluation 
of a potential location as a study site. In particular, before a site can be used in a research 
study, pre-study visit(s) must be conducted. They provide the opportunity to evaluate and 
assess the potential investigator and the potential study location. 
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The second sub-module is the Site Contacts module, which is used to monitor 
the site's activities, and confirm that a protocol is being conducted properly. Site Contacts can 
be either by actual visits to a site, or by phone, e-mail, or fax. There are two broad areas of 
information that need to be recorded and maintained related to the Site Contacts, and these are 
captured in the following two features within the system: 

(1) Site Tracking (available for both visit contacts and non- visit contacts) allows the 
monitors to record key summary information about the progress of the study at the site. It 
enables the monitors to keep statistics on how many subjects are ineligible for the study, how 
many are enrolled in it, and of these, how many are discontinued and completed. 

(2) Subject Visit Tracking (available for visit contacts only) allows monitors to track 
general and specific information about the individual subjects at a study site. It enables them 
to review the subject records for safety and compliance with the protocol, and to assure the 
accuracy of the data being recorded in the Case Report Forms (CRF) or via Remote Data 
Entry (RDE). This information is later used to generate federally mandated trip reports. 

8a. Pre-Studv Visits 

A typical process flow within these functions starts with the identification of a 
potential site and a potential investigator for a study. Before a site can be recommended, pre- 
study visits are made. These visits are tracked via Pre-Study Visit Numbers. Monitors meet 
with potential investigators and other non-company personnel at a potential site. After 
gathering information about the overall quality of the site, as well as its ethical aspects, a 
global assessment is made to either recommend the site, or not, for the study. 

The Pre-Study Visit Numbers are used to track the last time an investigator was 
visited. If this was within one year of the study, a new Pre- Visit is not necessary. 

Once the site is selected for the study, monitors will make contacts, either in 
person {i.e., visit contact), or by phone, e-mail, or fax (/.e., non- visit contacts) with personnel 
at the site. As these contacts are made, it is very important to record the location, date, the 
reason for the contact, and the names of those who attended the meetings or were involved in 
the non-visit contacts. Documentation is provided in the system on a wide variety of topics 
that might be reviewed during these contacts, as well as the monitor's activities. This enables 
the monitors to continue to evaluate the acceptability of the site for the study, after the initial 
recommendation to include the site has been made. 

As the study proceeds, the study monitors need to keep track of the individual 
subjects taking part in the study. After entering statistics about the overall numbers of 
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subjects who were ineligible (and why) for the study, those who were enrolled, screened, 
discontinued (and the reasons for discontinuation), completed, and those ongoing, the Site 
Tracking feature performs various calculations so that the monitor has an overall picture of the 
subjects at the site. 

In addition to overall statistics about the subjects, the monitor needs to record 
and maintain specific information about each subject and the individual visits that they make 
in conjunction with the study. The monitors use the Subject Visit Tracking feature for this 
purpose. The design of the protocol mandates a specific series of visits, the procedures to be 
conducted during each visit, and the kind of data that is to be gathered. The monitor will keep 
track of information mandated in the protocol design, i.e., whether the subjects' visits were 
within the prescribed time frames, what phase they are in, and how much data has been 
verified and collected. Subject Visit Tracking also facilitates keeping track of visits for which 
there is additional follow up work yet to be done. Finally, the monitor utilizes Subject Visit 
Tracking to keep a running summary report of all of a subject's visits. 

The Pre-Study Visit screen is reached through the Modules selection in the 
menu. It is the first tab of a screen with five tabs as shown in Fig. 41 . It has locations for 
entering the company representatives in the pre-study visit, as well as the investigators located 
at the site. The date and time when they visit are identified. Also the potential study location 
is recorded. If a pre-study is being conducted on a location not yet in the system, it can be 
added in the system using the Country Administration option. Similarly new investigators can 
be added. Company personnel can populate the pre- visit screen by means of a drop-down 
arrow, which list them. This tab allows access to information about these people for e.g., 
gender, contact information and their associated expense center. The Non-company Personnel 
tab is used to identify and maintain information about non-employees who participate in a pre- 
study visit. It allows the user to select them. Input screen is basically the same as for 
employees (See Fig. 42). 

Fig. 43, shows the screen that appears when the Discussions tab is selected. It 
allows the user to capture pre-study visit discussion items which are preselected by merely 
clicking on a box. The final tab shown in Fig. 44, is for Evaluations. It captures the overall 
assessment of the pre-study visit and it requires the user to select a global assessment of either 
recommended or not recommended. Further, the user can enter supporting comments 
pertaining to the global assessment. In addition, the user can select an evaluation for each of 
the criteria to be evaluated. These criteria are dynamically displayed from the previous 
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evaluation table. New criteria for evaluation can be added by the World Wide System 
Administrator. 

8b. Visit and Non-Visit Site Contacts 

One of the major goals of the system is to automate the collection of site 
contact data. A site contact is an interaction between a study monitor and personnel at the site. 
Site contacts can either be site visits or non- visit contact, such as telephone calls, e-mails and 
faxes. These screens can be reached through the Modules - - Site-Contact menu. The Visit 
Contact window is used to allow the user to view visit contact information regarding a site, to 
create a new visit contact information or modify an existing one, and to finalize and lock a 
visit contact. The screen is shown in Fig. 45. It provides a Visit Contact tab and a Discussion 
Items tab. The Visit Contact tab, allows the user to identify and maintain information 
regarding a visit contact. It records general information such as, contact date, time, 
participants, the reason for the visit contact and a recommendation regarding the investigator 
and the site. This screen also allows the user access to additional information related to the 
visit contact such as, site tracking information. This is information regarding the subjects 
enrolled at the site and those ineligible for screening, as well as tracking information, 
including but not limited to date of birth, age and enrollment, date of signing consent, etc. 
The Visit Contact tab allows the user to finalize the visit contact. Once finalized, the user can 
view the visit contact data, but can not add or change any data associated with it. 

Using the same menu hierarchy, a non- visit contact, such as an electronic mail 
contact, can be recorded as shown in Fig. 46. The Electronic Mail Contact tab allows the user 
to record general information about the contact, such as the originator, the reason for the 
contact, the date and time, the outside party's phone number, and the participants. 

In both visit and non- visit contacts, Discussion items tabs are provided. Such 
Discussion Items tabs are shown in Fig. 47. This tab displays a screen with standardized 
discussion items, which allow for easy recording and documentation of typical contacts. 
8c. Site Plan/Subject Tracking 

The site tracking allows the user to record key summary information about the 
progress of the study at the site. It also allows the user to keep statistics on how may subjects 
are enrolled, ineligible, complete or discontinued. Site tracking is accessed through "Actions" 
on the main menu. It is also available through the Visit Site Contact Tab and the Non- Visit 
contact tabs. The Actions menu also provides access to the Finalize Site Contact and Subject 
Tracking features. 
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The Enrollment Tracking tab in the Site Tracking window, (Fig. 48a) allows 
the user to enter and maintained some summary statistical information. This data pertains to 
subjects in the site who are being studied for the protocol. It allows the user to keep track of 
how many subjects are ineligible for screening, how many have been screened, enrolled, 
discontinued, completed and ongoing . The tab performs various calculations on the statistics 
for the user. The enrollment data screen, defaults to the values in the most recent site contact. 

The next tab on this screen is the Ineligible For Screening tab (Fig. 48b), which 
keeps track by reason of the number of subjects who were found ineligible for this study. 
Subjects can be found ineligible for a study based on more than one factor. The number of 
subjects at this site found ineligible for screening is displayed on this screen and is also 
displayed on the Enrollment tracking screen. Once the site contact is finalized, the ineligible 
for screening tab information can not be modified. 

In addition to site tracking, subjects can be tracked by means of a Subject Visit 
Tracking window shown in Fig. 49, this tab allows the user to create and maintain details 
about subjects at the site. If no Visit Map exists, the user can record and maintain basic 
information about the subject, for e.g., date of birth, age at enrollment, the date of a signed 
consent, the beginning and ending date of therapy, the date and reason of discontinuance from 
the study, etc. If the Visit Map exists, information populates this windows from other 
windows, e.g. subject visits can be tracked with the corresponding visit categories and study 
phase according to the Visit Map, which then fills in the last visit number and current phase 
field of this window. Subject tracking is available only if the contact is a visit and it has not 
yet been finalized. Subject visit tracking can only be accessed if a protocol design is finalized. 

This window also has Visit Summary, Discontinued Visit, and Un-Schedule 
tabs where comments can be made. The Visit Summary tab screen which is shown in Fig. 50, 
provides a summary of all visits the subject has made. It includes the visit number and a 
description of the visit according to the visit map. It further provides an indication of whether 
any data is yet to be collected. It also provides source document verification and generates 
required visit contact reports or forms with subject tracking information. 
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9. Clinical Supplies Module 

The Clinical Supplies Module is the portion of the system that supports the 
initiation, recording, and generation of clinical supply forms (both in draft and final form). 
These forms and their corresponding information in the system are used to facilitate the 
manufacturing, packaging, randomizing and shipping of drugs and materials to the sites and 
subsidiaries involved in clinical studies. This module would typically be used by site 
monitors. 

This module consists of four (4) sub-modules. Within each of these modules, 
the system enables the generation of the form required to communicate information to carry 
out the process. 

The first sub-module is the Formulated Materials Requisition (FMR) module, 
which is used to request the manufacture of a specific drug supply that is going to be used in a 
study. The second module is the Packaging/Shipping Request (PSR) module, which is used to 
communicate to Clinical Manufacturing Services the appropriate method for packaging and 
the destination for shipping clinical supplies that are manufactured under a Formulated 
Materials Request. There are two ways that clinical supplies can be handled under a study, 
and each one generates a PSR form: 

1 . Protocol Packaging - Creating one Packaging and Shipping Request for the 
entire protocol. A Material Transfer Request or MTR (see below) is then used to disburse 
supplies to the individual sites. 

2. Site Packaging - Creating a Packaging and Shipping Request for every site 
in the study. The PSR indicates the investigator and the location to which the supplies are to 
be shipped. 

The third module is the Material Transfer Request (MTR) module, which is 
used to communicate with the Clinical Manufacturing Services Warehouse Manager in order 
to have material from inventory shipped to other locations. The fourth module is the Random 
Code Request (RCR) module. If a study requires randomization and/or stratification, random 
codes will need to be prepared by the Biostatistics group. The Random Code memo is issued 
by Clinical Research to a Biostatistics group for the creation of a randomization code for a 
protocol. The RCR is usually required to be completed before a PSR can be submitted for 
packaging. (RCR memo generated) 

A typical process flow within these functions starts by gathering information 
needed if a drug is to be manufactured for the study. The Formulated Materials Requisition 



54 

("FMR") is used for this purpose. Data gathered includes the company reference number for 
the drug to be manufactured, its dose form, strength, number of units required, any requests 
for a placebo/comparator, the date required for packaging, special directions and blinding 
information, along with the names of the requesting party and the person who authorizes the 
FMR. The FMR can also be used if the drug being requested is a commercially marketed 
product. 

The next step in the process is the creation of a Random Code Request (RCR) 
memo. This memo communicates to the Biostatistics group the need for random codes to be 
prepared. It outlines for the Biostatistics group how subjects are to be randomized, the 
number of subjects, how subject numbers will be assigned, the number of sites, and whether 
there are any stratifications. A copy of the protocol is attached to the RCR when it is 
distributed. 

Following the creation of the RCR memo, the Packaging and Shipping Request 
(PSR) can be prepared. The PSR communicates the appropriate method for packaging and if 
the clinical supplies are packaged by site, the PSR also includes the destination for the clinical 
supplies. It outlines all the components and the quantities required to be taken from inventory 
and packaged. It also specifies the "Ship To" location for site packaging and international 
protocol packaging. The "Ship To" information for local protocol packaging is found in the 
MTR. 

Finally, for local Protocol Packaging, a Material Transfer Request (MTR) is 
used to disburse supplies to the individual sites. It specifies the material type, appropriate 
batch numbers, PSR numbers, FMR numbers, the quantity on hand, the quantity needed, and 
the "Ship To" location information. 
9a. Formulated Material Requisition (FMR) 

The Clinical Supplies screen is reached through the Modules menu. The 
Formulated Materials screen is one of the selections in this menu. The FMR window and its 
associated tabs (Fig. 51) are used to request the drugs to be used in a clinical program or an 
individual study. The drug requested might need to be manufactured or it may be purchased. 
An FMR form is produced by the system and is then submitted to Clinical Manufacturing for 
processing. 

The Administration tab of the FMR window identifies key information about 
the program or study for which that the material is being used. The protocol information 
(protocol no.) is not required for submission of the FMR. However, if the FMR is for a 
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particular protocol, the protocol number should be included. If the drug is for a variety of 
studies, then the protocol number is not necessary. If known, a list of the protocol numbers 
requiring the drug should be included in the special instruction section. 

The FMR Administration tab identifies the Program Code, Company Number, 
and Marketed Dose form of the primary drug that is being studied. The expense center of the 
area sponsoring and financing the trial is included in this tab, as well as the person requesting 
the FMR and the person who can approve the request. 

Each FMR needs to identify the group responsible for initiating the FMR 
request, the date required for packaging, whether or not the drug needs to be blinded and any 
special instructions. This is all completed in the Administration tab of the FMR window. 
When the FMR is saved, an FMR Req. ID number is automatically generated. When the FMR 
is completed, it must be finalized before being printed and submitted to Clinical 
Manufacturing. This fmalization process is also done in this tab. 

The Materials tab of the FMR identifies specific information about the drug 
that is being requested for a clinical program or individual study. All drugs that are requested 
and used have a Company No. associated with them, regardless of whether they are produced 
by the company. The drug that is being requested will have certain characteristics that need to 
be identified in the FMR. This includes the strength/concentration, the form in which the drug 
will be manufactured, and the drug's package description and fill. The Materials section of 
the FMR also includes the number of units to be manufactured, if the material to be supplied is 
left packaged as it is by the original manufacturer, and if it is a substance controlled by the 
Drug Enforcement Agency. 

If the drug is to be used as a comparator or placebo, the primary drug must be 
identified in a separate section of the Materials tab (the lower section). The characteristics of 
the primary drug are identified in this section. 
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9b. Packaging/Shipping Request (PSIO 

The PSR screen (Fig. 52) creates the PSR form which is used to communicate 
information to Clinical Manufacturing regarding clinical supplies that were manufactured 
under a FMR. This information includes the appropriate method for packaging the supplies, 
as well as the destination to which they are to be shipped. The PSR information tab allows the 
user to record accounting and expense center data, whether the Protocol/Site is new, the study 
type, the names of the study monitors, the person requesting and the person authorizing the 
PSR, shipping and labeling dates, special instructions and any attachments that are to be sent 
with the PSR. 

In the Protocol Packaging PSR information tab, the selected site and Random 
Code Generation ID are recorded in addition to the above data. The latter two data fields do 
not appear in the PSR Information tab for Site Packaging. 
9c. Materials Transfer Request (MTIO 

The Components tab (Fig. 53) of the PSR Screen allows the user to inform the 
packaging area as to the drug, its dose form, strength/concentration, package description, and 
the number of units required, that are to be taken from inventory to package the drug correctly 
for the given PSR. The "Ship To" tab (Fig. 54) is used in Protocol Packaging only for 
international protocols. The Ship To tab is always used in Site Packaging. 

The Materials Transfer Request ("MTR") is a form used to communicate with 
the Clinical Manufacturing Services Warehouse Manager on the disbursement of drugs and 
supplies to be used in the study. It facilitates the shipping of material from inventory to other 
locations. The data on the request includes the appropriate packaging and shipping 
information for the disbursement of supplies stored in the warehouse. 

Among the data included in the MTR Details tab (Fig. 55) is the inventory 
location, the names of the persons requesting and authorizing the MTR, the requested shipping 
date, the expense center of the protocol associated with the request, notes on the intended use 
of the material, and information on the type and quantity of material being requested. Also, 
the user can generate a Material Transfer Request Form from this tab. 

The "Ship To" tab (Fig. 56) allows the user to record and maintain information 
on the "Ship To" location address, and its phone and fax numbers. It also allows the user to 
enter shipping/packaging instructions. 
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9d. Random Code Request (RCR) 

All studies requiring randomization and/or stratification require that a 
Biostatistics group prepare random codes. The Random Code Request memo is issued by the 
Clinical Research group to the Biostatistics group for the creation of a randomization code for 
a protocol. A copy of the protocol needs to be attached with the RCR memo. The RCR is 
usually required to be completed before a PSR can be submitted for packaging. 

The Random Code Request window (Fig. 57) allows the user to request a 
randomization code for a protocol. It resembles a memo, e.g., "To" and "From." Subjects are 
randomized by protocol, site or country. This window allows the user to select how the 
subjects will be randomized, and to select the type of random code that is being requested for 
the selected protocol. It also allows them to identify the Random Code Generation ID, which 
identifies which sites are to be packaged under the specific random code. This window further 
allows the user to select how patients will be replaced (from protocol), and several other 
pieces of information for the RCR memo. 
10. The Remote Collection or Laptop Module 

The Remote or Laptop Module of the system is the portion of the system that 
supports the remote collection of protocol data. This module is used by the site monitors 
before and after they make site visits. This feature permits them to Check-Out data to the 
laptop and lock the server data for a Protocol/Site (to prevent data synchronization errors). 
Once the date has been checked out, the user can enter data from their site visit using the 
system on the laptop with the local copy of the Protocol/Site data. Upon returning from the 
visit, they can then Check-In the updated Protocol/Site data from the laptop, which in turn will 

unlock the server data. 

This module consists of 3 sub-modules. The first sub-module is Check Out/In, 
which is used to queue a request to the server to 1) lock and compress data on the main 
database for one or more protocols and sites, 2) transfer the compressed data to the laptop and 
3) decompress the data on the laptop. Alternatively, it can be used to queue a request to the 
server to 1) compress the laptop data, 2) transfer the compressed laptop data to the server, 3) 
decompress and update the server database and 4) unlock the server data. This module can 
also be used to remove laptop Data. 

The second sub-module is Check Cntl, which is used to determine what 
Protocols and Sites have been checked out. If need be, the Local Administrators or the user 
making the request can use this window to remove the lock on a Protocol/Site that has been 
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checked out (either because of an error, because the laptop data is corrupted or invalid, or for 
some other reason). There can only be one checked-out database to a laptop. 

The third sub-module is a set of background Check Out/In Server Processes 
that prepare the laptop data for transfer, execute the transfer and protect the integrity of data on 
the server. 

A typical process flow within the Laptop module starts with the request for the 
Check Out of data for a Protocol/Site to a laptop by the Site Monitor, prior to the Site Visit. 
The request is entered, selecting all the protocols and sites that the monitor will need until he 
is ready to return the data to the server. When the request is saved, it becomes part of a queue 
of background work to be performed by the server. The priority of the request, relative to 
other requests, can be increased, if necessary. Periodically, the server checks the queue to 
determine if there is any request to be executed. Once a request has been completed, it is 
marked completed in the control table and removed from the queue, causing the next lower 
item in the queue to now be the next to be serviced. 

The background process takes the data identified in the request and locks it 
from further update on the server. The data is now copied and compressed with sufficient 
additional space to support the "off-line" laptop data entry function. Once the data file is 
compressed and transferred to the laptop, the Site Monitor will disconnect from the server and 
use the Site Contact sub-module of the system to collect the information from the Site Visit. 
When the Site Monitor has completed entering the updates for the Site Visit, he will reconnect 
to the server (at the office or a via dial-up connection) and request that data be returned to the 
server. The background process transfers the data from the laptop, cleans up the laptop, 
updates the server's database with the updated information and unlocks that server data. The 
intent of this feature is to allow personnel responsible for monitoring the research activities at 
the various sites involved in a study to physically visit a site and enter information into the 
system via the laptop. This feature eliminates concerns over dial-up connectivity issues, 
security over public networks, support for another data collection method, etc. 

Preferably, instead of using the main server 10, the system uses a Check Out/In 
server 12 shown in Fig. 1. While not all functionality is available when using checked out 
data, the features deemed necessary to support pre-study visits and site monitoring activities 
are present. Upon returning to the office, users are able to process information entered while 
off-site and have it reflected in the system's database. This process, referred to as checking 
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data in and out, is supported by a pair of processes running on the Check Out/ In server 12. 
There are no system windows for these processes. 

This feature is available to both domestic and international users of the system. 
The first process — The system's Check Out/In Server process — is responsible for creating a 
5 database file which will be transferred to the user's laptop. It is also responsible for applying 
the updates to the system's database 10, when data is checked back in. Another process — the 
Check In/Out File Transfer process — is used to transmit/receive the necessary files between 
the server and the laptop. Both can be set to start up when the server is (re-)started for 
unattended operation. To duplicate the functionality deemed necessary to support pre-study 

10 visits and site monitoring, the system may utilize a Sybase SQL Anywhere 5.0 database; a 
small-footprint, single-user relational database and management system. To minimize the 
modifications required to the application to support two different Relational Database 
Management Systems (RDMS's), the SQL Anywhere database schema (tables, constraints, 
indexes, etc.) are the same as those found in the main database. 

15 There are several basic functions performed by the processes. A parameter in 

the Check Out/In Server process' configuration file indicates when the process should create a 
partial SQL Anywhere database. This is the Generic Build, which is normally initiated early 
in the morning — after replication between the main and subsidiary databases has occurred — so 
as to minimize the impact on other processing. This partially loaded database will serve as the 

20 basis for any Check Out requests processed that day. During this phase, the database system 
tables are queried to extract information related to all of the system's database tables and 
views; attributes such as columns, data types, indexes, primary and foreign keys, etc. This 
information is saved to a series of ASCII text files and reformatted into valid SQL Anywhere 
DDL (Data Definition Language) syntax. It is then applied to the SQL Anywhere database to 

25 create a nearly identical copy of the database schema. 

To provide for a higher degree of compatibility between database and SQL 
Anywhere, five user-defined functions are also loaded into the SQL Anywhere database. 
These user functions mimic commonly used built-in Oracle functions and eliminate the need 
to modify the system application depending upon which DBMS is being used. Certain of the 

30 system tables are static in nature; updates to the system's Country table are uncommon, for 
example. To save time when processing users 5 check out requests, these static tables can be 
loaded during the Generic Build phase. Any tables frequently updated throughout the day are 
best loaded when a Check Out request is processed to ensure users have access to the most 
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current data. The decision to extract data from the main database and load the corresponding 
SQL Anywhere table during the Generic Build is based upon an indicator found in the "Check 
Out/In Tables" table and can be changed as necessary. 

Data is then extracted from the main database for any table indicated to be 

5 loaded during the Generic Build phase. These tend to be reference tables (for reasons 
mentioned above) and all rows are retrieved; there is no criteria limiting selection. The 
extracted data is written to a series of ASCII text files; the names of which are specified in the 
"Check Out/In Table." Once data has been extracted from all tables designated to be loaded 
during the Generic Build phase, the ASCII data files are processed by the Data Compressor. 

10 This is done to speed the database load. 

The files are then loaded into the SQL Anywhere database based upon an order 
specified in the "Check Out/In Tables" database table. The order of the load is important 
because of the referential integrity now present in the database. This is the final step of the 
Generic Load; the SQL Anywhere database is stored for use as Check Out requests are 

15 processed. 

When a user requests a Check Out, rows are inserted into two of the main 
database tables: the "Check Out/In Queue" and "Site Contact Lock" tables. The Check Out/In 
Server 12 process spends most of the day polling the "Check Out/In Queue" table. When it 
detects a new Check Out request, it queries the "Site Contact Lock" table to determine the 

20 state of the protocol(s) and site(s) associated with the request. As its name suggests, the "Site 
Contact Lock" table also restricts updates to Visit Contact information by other users 
associated with the Protocol and Site in question. 

As the Check Out request is processed, the request entry is deleted from the 
"Check Out/In Queue" table and an entry is inserted in the "Check Out/In Control" table. This 

25 table contains information such as the User ID of the individual requesting the Check Out, the 
date and time of the request, the status of the request and a unique filename to identify this 
request's Checked Out database. The unique filename is obtained from a sequence generator 
stored in the main database. The status of the request is periodically updated as it is 
processed. The system users can monitor the status of their requests from the Check Out/In 

30 and Check Control modules. 

The Check Out/In Process next queries the "Check Out/In Tables" of the main 
database table to determine from which tables data is now to be extracted (these are tables 
which were not loaded during the Generic Build phase). In some instances, it may only be 
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necessary to extract data related to the protocol(s) and site(s) requested. That is determined by 
entries in the "Check Out/In Criteria" table. The purpose of this table is to supply selection 
criteria to be used when extracting data from the database tables. Common selection criteria 
limits retrieval of data based upon the requested protocol(s) and/or Site(s) but can consist of 
5 any valid SQL WHERE clause syntax. 

By reading the "Check Out/In Tables" and "Check Out/In Criteria" tables, the 
Check Out process builds an ASCII text file containing SQL SELECT statements it will 
submit against the main database (similar to what is done during the Generic Build phase) via, 
e.g.> Oracles DOS batch query facility (SQLPLUS). As the database processes the SQL 

10 SELECT statements, it will write any output to a series of ASCII text files; the names of 
which are specified in the "Check Out/In Tables" table. Because of the complexity of the 
SQL SELECT statements (often consisting of JOINS and Sub SELECTS), this step is usually 
the most time-consuming (especially if multiple protocols and/or sites are requested) of the 
entire Check Out process. 

15 After the data is extracted, the Check Out server process invokes the Data 

Compressor and processes all of the ASCII data files to strip any leading or trailing spaces 
from the alphanumeric data fields. The SQL Anywhere database created during the Generic 
Build process is then copied and renamed (the name of which is stored in the Check Out/In 
Control table). 

20 Similar to the Generic Load process, all of the data files are loaded into the 

copy of the Generic SQL Anywhere database. The database load is driven by an ASCII text 
file created based upon the information found in the "Check Out/In Tables" (including what 
data file will be used to load what database table and the order in which the tables are to be 
loaded). 

25 Upon successful completion of the load, the Private SQL Anywhere database is 

compressed, e.g. using PKZip, (typical size is about 10 MB prior to compression, although it 
is usually compressed to half that, depending upon the number of protocols and/or sites). The 
Status of the request is updated to indicate the Private SQL Anywhere database is ready to be 
transmitted to the requestor's laptop. The Check Out/In Server process then continues to 

30 monitor the "Check Out/In Queue" table for more requests. 

After the Checked Out database has been transferred to the requestor's laptop, 
the user is no longer required to be connected to the network and the main database. They are 
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now able to personally visit the site(s) involved in a clinical study and continue to use the 
system to capture pertinent information. 

When the user has completed his visit and returns to the office, it's now 
necessary to transfer the information captured while away from the office to the system's main 
database. This is commonly referred to as checking data in and is initiated by the user from 
the system's Check Out/In module. 

While using the system in Laptop mode, a built-in feature of SQL Anywhere 
has been employed to capture any modifications made to the Checked Out database. By 
applying the transactions stored in the log file, it is possible to have all modifications made, 
while the user was running the system in Laptop mode be reflected in the system's main 
database. This way, the information gathered can be shared among the relevant parties. 

When a user is ready to check data back in, they log onto the system in-house 
(i.e., connected to main database) and use the system's Check-In facility to submit the Check 
In request. The client application obtains a unique number from the Check Out/In Oracle 
sequence generator. This unique number will represent the name of the file being checked in. 
The transaction log file is copied and renamed and a backup copy of the transaction file is 
created in the event the file is lost or corrupted in transit. 

The system's client application then connects to the Check Out/In Server File 
Transfer process. This process establishes a TCP/IP connection between the client's 
workstation and the server. The transaction file is then compressed, e.g. using PKZIP, and 
transferred to the server via FTP. The client application then updates the appropriate row in 
the "Check Out/In Control" table with the Check In file name and a row is inserted into the 
"Check Out/In Queue" table request a Check In. 

When the Check Out/In Server process detects the new row in the Check 
Out/In Queue table, it begins to process the Check In request. It locates the corresponding 
row in the Check Out/In Control table to obtain the name of the file being checked in and 
updates the status to indicate that the request is being processed. It then deletes the row from 
the "Check Out/In Queue" table. 

Once it locates the Check La file, it is decompressed using, e.g. PKUnzip. The 
Check Out/In Server process next invokes an SQL Anywhere utility to convert the transaction 
log file into a readable ASCII text file containing all of the SQL statements applied to the SQL 
Anywhere database while the data was checked out. 
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Because there are some minor differences between SQL Anywhere SQL syntax 
and, e.g., Oracle SQL syntax, a translation step may be required. During this step, the SQL 
Anywhere transaction file is parsed. As the SQL statements are read, they are translated into 
valid Oracle SQL syntax and written to an ASCII text file. This ASCII text file will be 
5 applied to the main database so that the information entered into SQL Anywhere will now be 
reflected in the main database. 

Upon successful application of the SQL statements, the status is updated in the 
"Check Out/In Control" table to indicate that the information has been successfully checked in 
and the corresponding row(s) is/are deleted from the "Site Contact Lock" table. Other users 
10 are now able to view, edit and/or check out information related to these protocol(s) and/or 
site(s). 

The Check Out/In File Transfer Process is a distributed application allowing 
for file transfers between the Check Out/In Server 12 and the client laptop 11. Unlike the 
Check Out/In Server process, which never directly communicates with the system client 
15 application (all "communication" is accomplished via table entries), an actual TCP/IP 

communication channel is established when the system client application connects to the File 
Transfer Process. 

After a Check Out request has been processed, the system client application 
will obtain the name of the compressed private SQL Anywhere database from the Check 
20 Out/In Control table. It will then establish a connection with the File Transfer Process and 

copy that file to the system directory on the local machine, decompressing it using PKUNZIP. 
When requesting a Check In, the system client application will attach to the File Transfer 
Process and copy the compressed SQL Anywhere transaction log file to the Check Out/In 
Server. 

25 The length of time it takes to transfer a file depends primarily upon the size of 

the file and the method of network connectivity. Compressed SQL Anywhere databases tend 
to be approximately 5 MB and usually takes less than a minute when connected to the Server 
In-House. The transaction log file is usually quite small; perhaps 500 KB after compression 
(though the size depends upon the amount of modifications made to the SQL Anywhere 

30 database while checked out). Transferring files during the Check In process is considerably 
quicker than it is when transferring the Check Out database to the client's laptop. 

While it is possible to transfer an SQL Anywhere database over a dial-up 
connection, it is not recommended. In addition to the length of time necessary to transfer the 
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file, there is an increased risk of file corruption due to line noise or disconnection. Because 
the file involved is substantially smaller, users are more likely to experience a successful 
Check In than Check Out over a standard dial-up line. 

Like most Windows NT services, the system's Check Out/In Server processes 
are designed to run without intervention. A status window is provided, however, which can be 
used to monitor Check Out/In activities. As requests are processed, the Check Out/In Server 
process will periodically update the Status window indicating the progress of a particular 
request. Additionally, the process can be shut down or a Generic Build can be initiated from 
this window. The ability to initiate a Generic Build may prove useful if some of the system's 
"static" tables were updated mid-day. A new Generic Build would allow any users requesting 
Check Outs to have the most current data present in their Checked Out databases. The lower- 
left portion of the Status window (Fig. 58) allows for viewing all of the parameters specified 
in the Check Out/In Server configuration file. The Check Out/In File Transfer process also 
has a Status window, but since it's a much simpler process, the Status window is considerably 
simpler as well: 

The most important items displayed are the "Rc:" and "Err:" entries at the 
bottom of the window. "Rc" stands for Return Code; a Return Code of 0 indicates no errors. 
If the Return Code is not "0," the text of a system error message would appear following the 
"Err:" entry. This would be a Windows NT Server error message. 

Because the system's Check Out/In Server processes are designed to run 
unattended, additional error-handling features are included. These features include attempting 
to reconnect to the main database numerous times if the connection is lost due to network or 
database problems, and shutting down and restarting itself if experiencing repeated 
connectivity errors. Additionally, the process is capable of sending an e-mail message to 
Production Support personnel when it encounters problems. 

The process also retains files for a user-specified length of time (one month for 
example). This is useful in troubleshooting issues or confirming that all information 
transferred from the laptop was actually applied to the main database. After the specified 
length of time has elapsed, older files related to Check Out and In requests are purged. 

Numerous parameters can be specified in the Check Out/In Server 
configuration files to allow for customization. They include specifying the directories 
containing required applications, files, etc.; the number of times the process should attempt to 
reconnect/restart after an error; an e-mail distribution list for personnel to be notified in the 
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event of an error; a delay in the start of the application to allow for the start of the database; 

the time the Generic Build should be initiated; a period in which the process goes idle (in 

support of backups or database maintenance), etc. 

11. Reporting Features 
5 The Reporting features in the system allow the users to generate printouts of 

the data entered into the system. Creating a report is a two step process. Within the Reports 

Modules, reached through the Modules - - Reports menu, the user first generates a search for 

the information desired. The system then generates a formatted Report based on the 

information retrieved. Reports that can be created include the following: subject information, 
10 site information, protocol summary, drug summary, and contact information. Users however, 

can only create reports based on the access that they have to the information within the 

system. 

The Report Module is composed of two sub-modules: Site/Subject Status and 
Protocol Status. Site/Subject Status allows the user to create general and/or detailed reports 

15 regarding the subjects and the sites. The Protocol Status sub-module gives the user the ability 
to create summary reports about protocols, and detailed reports about the subjects involved in 
clinical experiments. 

The Subject Detail Report (Fig. 59) is a detailed summary of each subject at a 
site including identification, demographics, study details and monitoring. The report also 

20 includes information for each of the subject's visits, such as the date of the visit, the number of 
days outside of the planned visit date, the type of source document verification completed for 
each visit, and the status of the CRF pages for each visit. It allows the user to review in a 
snapshot the primary information of the subjects enrolled in a specified site, study, or drug 
program. This report is helpful to monitors in tracking and reporting to their managers the 

25 status of the source document verification and CRF collection at a site. Other potential users 
would be the Project Physician and site personnel. 

If only site level tracking is done, this report will not be available. If subject 
level tracking without visit level tracking is done, the report will only contain the subject level 
details. 

30 The report is divided into three sections. The header contains all the necessary 

information about the protocol which comes from the protocol administration screen and 
includes the Site No, Study Location and monitor. 
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The second portion has the subject level details and it prints as a different set 
for each different subject. It includes all the columns found in the Subject Summary tab of the 
Subject level Tracking screen of the system, such as Gender of the subject, age, date of birth, 
signed consent date, evaluation, last visit date, last visit label, therapy start date, end date, 
number of days on therapy and reason for discontinuation. 

The third section of the report gives the visit details of the subject, such as visit 
label date, which is also known as the delta, and the number of days outside of the planned 
visit date, the SDV status, CRF status and Pages collected. 

To generate this report and others, the user selects Modules - - Reports from the 
menu and then chooses Site/Subject Status - - Subject Data. This opens a Query screen (Fig. 
60) which is used to extract specific information on which reports will be generated. The 
column headings are the names of the fields by which the user can filter the data selected. The 
cells below the column headings allow the user to select the report criteria for extraction. 

In order to have data available the user must select a company drug. The drop- 
down list displays only the company drugs to which the user has access. If the user specifies a 
Protocol number as a criteria, only the subjects for that Protocol number will be returned. If a 
site is also selected as a criteria, the user will only see the subjects from that site in that 

specified protocol. 

The Site/Subject Summary report allows the user to retrieve summary 

information about the subjects used in a study. This report is not as detailed as a Subject 

Detail report. The information in Site/Subject summary reports is a combination of site 

tracking and subject tracking data entered in the Site Contact module. 

The Site/Subject Summary Report (Fig. 61) is a summary of the site 

information. The report includes the totals for enrollment, key status markers (such as first 
enrolled and last enrolled to date), and discontinuation reasons. It also contains basic 
information on the subjects. This report will display the current status for each subject at a 
site. The status includes the subject identifiers (screening number, initials, enrollment 
numbers), the subject's current status in the study, the last visit or phase completed, and the 
monitoring status of a subject (CRF review and collection status, source document 
verification). It allows the user to review the primary information of a site participating in a 
specific study, or using a specific drug. The users of this report are the monitor, manager, 
Project Physician, the therapeutic area director and the site personnel. This report is an 
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effective tool for monitors and managers to review details regarding all sites at a glance and 
will be especially helpful when site reassignment or site sharing occurs. 

If site level tracking is done, only the site level information and Milestones will 
be available. If subject-visit level tracking is not being done, the report will contain the 
subject level details only. If a Milestone date is a latest estimate, instead of an actual one, then 
it will appear in parenthesis. If a user chooses multiple site selection (e.g. Canada/Europe, 
country, monitor sites, etc.), then the report is printed for each site. 

The report is divided into three sections. The header contains all the protocol 
related common information, such as company No., working study title, protocol no./site no., 
principal investigator, study location and monitor. The second section has the site level details 
of the report, which again are divided into three categories such as Enrollment Summary, 
Milestones, Monitoring Summary. The third section has the per Subject Summary of all the 
details regarding the subjects including the reason for discontinuation, and Therapy start date 
and end date. 

Monitoring Status Reports (Fig. 62) provide the user summary information on 
the monitoring status at sites. This includes the visits monitored for each subject as well as 
summary statistics for the site. 

It allows the user to review the status of the subjects, the CRF review and 
correction, and plan monitoring accordingly. It is also a useful tool to verify the rule that 20% 
of the subjects have had 100% source document verification ("SDV"). It offers also the 
opportunity to view in a glance the progress of the subjects. It is used by the monitor, 
manager, project physician, therapeutic area director and site personnel. 

This report will be available only if subject-visit level tracking and visit 
mapping are done. If a user chooses multiple site selections (e.g. Canada/Europe, country, 
monitor sites, etc.), the Site number is specified in the headings such as Site 1 Summary and 
Site 1 Details. The entire report with the header, detail and summary are printed first for the 
first site followed by the next site, etc. 

The report is divided into three sections. The first section, which is the header, 
has all the protocol related information like company No., working title, Protocol number/Site 
Number, principal investigator, Study Location and monitor. The second section has the Site 
Summary details like the "as of date, Contact number, details of the status of the protocol, 
site and visit details, and also the subjects' details at the site level. The third section of the 
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report deals with the Subject level visit details providing the completed and monitored 
information for each visit of all the subjects with their identification numbers. 

The Site Personnel and Location report (Fig. 63) displays all company 
employees, non-employees and locations listed by role for the selected site. The report will 
list address and phone number information for each person and location. It allows the user to 
create a mailing list of personnel and locations involved in the sites of the study. 

Protocol summary reports provide the user with high level protocol 
information, such as the projected enrollment, medications, study location and external 
organizations. The Protocol Summary Report is a detailed listing of data related to a protocol 
and the current status in terms of Milestone dates, enrollment goals, and monitoring 
requirements. The report also includes key design information, such as the study medications, 
and external organizations involved in the protocol. The bottom of the report lists the protocol 
synopsis. 

Contact Information Reports (Fig. 64) provide details of the personnel and the 
locations involved with a particular protocol. The report will list address and phone 
information for each person and location. 

The Protocol Study Plan Report is used to report the study planning projections 
made for a particular protocol and the details of the tasks carried out and their completions. 
The header reports the projected number of subjects to enroll and the evaluable subjects. It 
also reports the number of sites in the US and the number of international sites, as well as the 
overall protocol status (e.g. whether enrollment is ongoing/complete or screening is on going 
on etc.). The detail portion lists all the tasks completed for the particular protocol with their 
planned, estimated and completed dates. 

The Protocol Enrollment - Actual/Plan Summary Report displays both 
enrollment and milestone plan information for sites within a protocol. The enrollment 
information displayed compares actual site level data to planned data. The Milestone 
information shows planned and actual dates for both at the protocol and site level. The report 
is used by clinical monitors, managers and executives. 

The report is divided into four sections, (1) the general protocol information, 
(2) information related to the creating and enrolling of patients at the protocol sites, (3) 
detailed information about each of the sites that are participating in the protocol study, and (4) 
summary information about the sites participating in the study. 



69 



101 

The Protocol Enrollment - Site Contact and Subject Level Report displays both 
enrollment and milestone plan information for sites within a protocol. The enrollment 
information displayed compares site level data to subject visit level data. The Milestone 
information shows planned and actual dates at the protocol and site level. The report is used 
by clinical monitors, managers and executives. It allows users to see how much actual 
monitoring (site visits) are being done. Each monitor, on average will run the report weekly. 
The report is divided into four sections: (1) General protocol information; (2) Milestone 
(protocol study plan) Information related to the creating and enrolling of patients at the 
protocol sites; (3) Detail information about site level subject data verses subject level subject 
data for the most recent "As Of date for most recent contact at each of the sites that are 
participating in the protocol study; and (4) Summary information about the sites/subjects 
participating in the study. 

The Site Personnel & Locations Information Sheet (Fig. 63) displays all 
personnel, and locations listed by role for the selected site(s). The report will list address and 
phone information for each person and location. 

The Site Study Plan report establishes the details of the site study tracking 
module. The report consists of details of the site like the protocol number and the location of 
the site, etc. It also gives information about the date when the site was initiated, actual 
number of subjects enrolled in that site and also the last visit date of the last subject. The 
report is made up of two parts, the header and the detail. The header information is related to 
both the protocol and the site, whereas the detail data is from the site study tracking module. 
It consists of the task name, latest estimate and actual completion dates for each task. 

This memo is used to get new Payees added to the AP vendor file in Memphis. 
The memo prints all Global Payees identified in the Country Administration Module that have 
a status of "submitted". 
12. Forms Generation 

As noted above the system has the capability of using the data collected and 
integrated by the software to generate completed forms. While it is common for computer 
database systems to printout selections of data, with the present invention at least some of the 
forms are those required by governmental health authorities (e.g. the FDA in the United 
States) in the conduct of all clinical trials. These forms also allow the Company to maintain 
compliance with health authority guidelines. 
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In order to generate the necessary and/or desirable forms, the user clicks on 
"Forms" on the main menu. (Fig. 65) This provides the following selection of forms that can 
be generated: 

FDA Form 1572 

Investigator's Agreement 

Investigator Visit 

Non- Visit Contact Report 

Pre-Study Investigate Visit 

Trial Initiation And Authorization (TIA) 

SMP Form 

Formulated Materials Registration Form 
Packaging/Shipping Request Form 
Material Transfer Request Form 
Thus, any of these forms can be created from this menu. 

12a, FDA 1572 Form 

The system creates the form using information entered within the system as the 
clinical sites are identified and tracked within the normal flow of business practices. The 
principal and/or co-principal investigator(s) who plan to conduct studies under an IND must 
sign an FDA 1572 FORM. This form, issued by the Department of Health and Human 
Services, Food and Drug Administration, informs the investigator under the "Statement of 
Investigator" of some 

of the precepts under which the study is to be conducted and outlines their major 
responsibilities. 

Thus, the system automatically prepares and prints this form using data already 
in the system. This provides a significant savings in time and assures the accuracy and 
consistency of the form. 
12b. Investigator's Agreement Form 

The Investigator's Agreement and Investigator Visit forms allow for easy and 
uniform dealing with investigators. They can be modified by the System Administrator based 
on the advice of legal counsel to be suitable for use in various geographical regions. 
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12c. Investigator Visit and Non-Visit C ontact Forms 

After information has been entered and finalized (using the Action menu) as to 
a Site Contact or a Non-Visit Contact Report can be printed. It will use the information 
entered as described for contact and non-contact visits. Those forms are typically required by 
health authority guidelines. 
12d. Pre-Studv Visit Forms 

One requirement is the documentation of a pre-study visit to a site where a 
clinical trial may be conducted to judge the facilities and the capabilities of the principal 
investigator at that site. Once the pre- visit report has been completed as set forth above, the 
user can print this form. 
12e. Trial Initiation Form (TI A) 

The system creates the Trial Initiation Form, internal compliance form, by 
using planning and tracking information within the normal flow of business practices. In an 
effort to achieve uniformity in the procedures governing the release, shipment, and delivery of 
clinical supplies for both domestic and international investigational sites, the TIA form is 
designed for international studies. This form serves as a checklist, transmittal and 
acknowledgment document. All required pre-study documents must be obtained and sent to 
the Company main office with the completed TIA form from the system. 
12f. Study Management Plan fSMP) 

The Study Management Plan (SMP) for international studies is shown in Fig. 
25 and was discussed above. The forms menu allows this document to be printed. 
12g. Clinical Supplies Forms 

The Formulated Materials Request Form, Packaging/Shipping Request Form 
and the Material Transfer Request Form were discussed above in connection with the Clinical 
Supplies module. 

Thus the system allows for the creation of required forms (e.g. FDA 1572) as 
well as convenient forms (e.g. Investigator Agreement) based on information already in the 
system. 

While the present invention has been particularly shown and described with 
reference to a preferred embodiment thereof, it will be understood by those skilled in the art 
that various changes in form and details may be made therein without departing from the spirit 
and scope of the invention. 
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WE CLAIM: 

1 . A clinical trial management system comprising: 
a main database of information concerning prior clinical trials and resources available 
to conduct future clinical trials, the information concerning prior clinical trials being at least in 
part in the form of a protocol of (a) scheduled visits of a test subject to a treatment site, (b) 
measurement of prescribed physical attributes of the subject during the visits and (c) 
administration of at least one prescribed medical product to the subject during the visit to 
determine over time the subject's response thereto, the protocol of a prior clinical trial being 
stored in said main database in the form of a software template; 

a main processor controlling access to said main database; and 
at least one user processor in communication with said main processor to negotiate 
access to said main database, said user processor and main processor running a program that 
permits the design and tracking at said user processor of a clinical trial through access by said 
user processor to at least one software template in said main database and modification of the 
template to formulate a new clinical trial. 

2, The clinical trial management system of claim 1 further comprising: 
a subsidiary database; 

a subsidiary processor controlling access to said subsidiary database, said subsidiary 
processor being in communication with said main processor to controlling replication of a 
portion of the data in the main database to said subsidiary database; 

at least one subsidiary user processor in communication with said subsidiary processor, 
said subsidiary processor and subsidiary user processor running the program so as to permit 
the design and tracking at said subsidiary user processor of a clinical trial based on data in said 
subsidiary database. 

3 . The clinical trial management system of claim 2, 

wherein said subsidiary processor, subsidiary database and subsidiary user processor 
are located in a certain geographical location remote from the location of said main database 
and said main processor; and 

wherein the portion of data replicated to said subsidiary database relates to clinical 
trials in said certain geographical location. 

4. The clinical trial management system of claim 3 wherein the portion of 
data in said subsidiary database includes at least one template of a clinical trial protocol 
previously created according to requirements prevalent in the certain geographical location. 
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5. The clinical trial management system of claim 3, 

wherein the portion of data in said subsidiary database can be altered by said 
subsidiary user processor and the data in the main database can be altered by said user 
processor; and 

wherein said main processor and said subsidiary processor periodically operate to 
synchronize the replicated and changed data at said main database and said subsidiary 
database, with changes at said main database predominating over changes at said subsidiary 
database. 

6. The clinical trial management system of claim 1 wherein said main 
processor and main database are in an organizational environment which includes other 
databases with specialized information useful in formulating clinical trials; and 

further including a communications link with said other databases and means for 
replicating selected portions of the data in the other databases into the main database. 

7. The clinical trial management system of claim 6 wherein the other 
databases are one of a human resources database of personnel and location information, a 
finance database of budget authorization and cost information and a clinical supplies database 
of information on the availability of various clinical medical products. 

8. The clinical trial management system of claim 1 further including a 
display at the user processor which is operative to display the clinical trial protocol as a list of 
visits in sequence that form the protocol, with minor tasks that make up a major task indented 
under the major task. 

9. The clinical trial management system of claim 8 wherein said users 
processor can used to input information concerning completion of tasks in the protocol, and 
the display is updated to show progress of the trial. 

1 0. The clinical trial management system of claim 9 wherein the program 
automatically indicates the completion of a major task when all of its minor related tasks are 
completed. 

1 1 . The clinical trial management system of claim 1 wherein the program is 

in the form of modules. 

12. The clinical trial management system of claim 1 1 wherein the program 
includes a reports module that generates reports of the status of the trial for presentation on the 
display. 
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13. The clinical trial management system of claim 1 1 wherein the program 
includes a reports module that generates messages to personnel concerning actions to take to 
advance the trial. 

1 4. The clinical trial management system of claim 1 3 wherein at least one 
of the messages is to a provider of clinical supplies for the trial to inform it of the medical 
products needed for the trial. 

15. The clinical trial management system of claim 3 wherein the program 
includes a site management module for indicating the conditions at the certain geographical 
location, including the portion of any protocol to be carried out in that geographical location. 

16. The clinical trial management system of claim 1 5 wherein information 
about the completion of tasks in the protocol at the certain geographical location are entered 
by the subsidiary user processor in the subsidiary database, and the site management module 
updates the portion of the protocol related thereto. 

17. The clinical trial management system of claim 1 further including a 
portable processor running the program, said portable processor operating with said main 
processor to transfer to the portable processor a copy of a portion of the main database related 
to a site for the clinical trial in a certain geographical area, said main processor locking the 
portion of the main database that was copied, said portable processor receiving information 
about the completion of tasks in the protocol at the certain geographical area and modifying 
the copy as a result thereof, and said portable processor operating with said main processor to 
transfer to and update the main database with the modified copy of the data and to unlock that 
portion of the main database. 

18. In a hierarchical database system including a main database and main 
processor to govern access to it and at least one subsidiary database and subsidiary processor 
to govern access to it, a method of data replication to synchronize at least a portion of data in 
both databases, comprising the steps of: 

arranging the data in both databases as rows of data in one or more tables; 
deploying some tables from the main database to the subsidiary database as 
read-only tables; 

deploying some portions of some tables from the main database to the 
subsidiary database which can be modified in the subsidiary database; 
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tagging each row of the tables in the main database with a main or a particular 
subsidiary identification such that the tagged row can only be modified at the associated main 
or subsidiary database; and 

periodically replicating modifications to data made in subsidiary databases on 
subsidiary tagged rows of tables to the main database, and modifications to data made in the 
main database on main tagged rows of tables to the subsidiary databases. 

19. A clinical trial management system comprising: 

a main database of information concerning resources available to conduct clinical 

trials; 

a main processor controlling access to said main database; 

at least one user processor in direct communication with said main processor to 
negotiate access to said main database, said user processor and main processor running a 
program that permit the design of a clinical trial in the form of a protocol of tasks to be 
completed and the tracking of the completion of the tasks in the protocol at said user 
processor; 

a subsidiary database; 

a subsidiary processor controlling access to said subsidiary database, said subsidiary 
processor being in communication with said main processor to controlling replication of a 
portion of the data in the main database to said subsidiary database; 

at least one subsidiary user processor in communication with said subsidiary processor, 
said subsidiary processor and subsidiary user processor running the program so as to permit 
the design and tracking at said subsidiary user processor of a protocol based on data in said 
subsidiary database. 

20. The clinical trial management system of claim 19, 

wherein said subsidiary processor, subsidiary database and subsidiary user processor 
are located in a certain geographical location remote from the location of said main database 
and said main processor; and 

wherein the portion of data replicated to said subsidiary database relates to clinical 
trials in said certain geographical location. 

21 . The clinical trial management system of claim 20 wherein the portion 
of data in said subsidiary database includes at least one template of a clinical trial protocol 
previously created according to requirements prevalent in the certain geographical location. 

22. The clinical trial management system of claim 20, 
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wherein the portion of data in said subsidiary database can be altered by said 
subsidiary user processor and the data in the main database can be altered by said user 
processor; and 

wherein said main processor and said subsidiary processor periodically operate to 
synchronize the replicated and changed data at said main database and said subsidiary 
database, with changes at said main database predominating over changes at said subsidiary 
database. 

23. The clinical trial management system of claim 19 wherein said main 
processor and main database are in an organizational environment which includes other 
databases with specialized information useful in formulating clinical trials; and 

further including a communications link with said other databases and means for 
replicating selected portions of the data in the other databases into the main database, 

24. The clinical trial management system of claim 23 wherein the other 
databases are one of a human resources database of personnel and location information, a 
finance database of budget authorization and cost information and a clinical supplies database 
of information on the availability of various clinical medical products. 

25 . The clinical trial management system of claim 1 9 further including 
displays at the user processor and subsidiary user processor which are operative to display the 
clinical trial protocol as a list of visits in sequence that form the protocol, with minor tasks that 
make up a major task indented under the major task. 

26. The clinical trial management system of claim 25 wherein said user 
processors and subsidiary user processors can used to input information concerning 
completion of tasks in the protocol, and the display is updated to show progress of the trial. 

27. The clinical trial management system of claim 26 wherein the program 
automatically indicates the completion of a major task when all of its minor related tasks are 
completed. 

28. The clinical trial management system of claim 19 wherein the program 
is in the form of modules. 

29. The clinical trial management system of claim 27 wherein the program 
includes a reports module that generates reports of the status of the trial for presentation on the 
display. 
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30. The clinical trial management system of claim 27 wherein the program 
includes a reports module that generates messages to personnel concerning actions to take to 
advance the trial. 

3 1 . The clinical trial management system of claim 29 wherein at least one 
of the messages is to a provider of clinical supplies for the trial to inform it of the medical 
products needed for the trial. 

32. The clinical trial management system of claim 1 9 wherein the program 
running on said subsidiary user processor includes a site management module for indicating 
the conditions at the certain geographical location, including the portion of any protocol to be 
carried out in that geographical location. 

33. The clinical trial management system of claim 32 wherein information 
about the completion of tasks in the protocol at the certain geographical location are entered 
by the subsidiary user processor in the subsidiary database, and the site management module 
updates the portion of the protocol related thereto. 

34. The clinical trial management system of claim 1 9 further including a 
portable processor running the program, said portable processor operating with said main 
processor to transfer to the portable processor a copy of a portion of the main database related 
to a site for the clinical trial in a certain geographical area, said main processor locking the 
portion of the main database that was copied, said portable processor receiving information 
about the completion of tasks in the protocol at the certain geographical area and modifying 
the copy as a result thereof, and said portable processor operating with said main processor to 
transfer to and update the main database with the modified copy of the data and to unlock that 
portion of the main database. 

35. The clinical trial management system of claim 19 wherein there are a 
plurality of user processors located at different clinical trial sites in the geographical area in 
which the main processor and main database are located. 

36. The clinical trial management system of claim 19 wherein there are a 
plurality of subsidiary processors and subsidiary databases each located in respective 
geographical areas that are different from the geographical area in which the main processor 
and main database are located. 

37. The clinical trial management system of claim 36 wherein there are a 
plurality of subsidiary user processors located in each geographical area in which a subsidiary 
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processor and subsidiary database are located, said plurality of subsidiary user processors 
being connected to the subsidiary processor in their respective geographical area. 

38. The clinical trial management system of claim 37 in which the 
geographical areas are countries. 

39. A data acquisition and management systems including a main database 
and a main processor running a program that (i) controls access to said main database, (ii) 
provides a plan in the form of a series of tasks for acquisition of data including major tasks 
and minor tasks that make up at least some major tasks, and (iii) organize data for presentation 
to a user, 

a data input device for inputting data according to the plan, 
a data display device for displaying the plan and the status of its completion, said 
program automatically updating the display of the plan based on data input by device such that 
input of data indicating the completion of a last minor task making up a major task causes said 
display device to indicate completion of the major task. 

40. The data acquisition and management system of claim 39 wherein plan 
is in the form of at least one lower level plan that forms part of a higher and wherein the 
program automatically updates the display of the upper level plan based on the completion of 
tasks on the lower level plan. 

41 . The data acquisition and management system of claim 39 where the 
program said program being in the form of at least one lower level plan that forms part of a 
higher level plan and wherein an update in one module courses an update in another. 

42. The clinical trial management system of claim 27 wherein there the plan 
is in the form of at least one lower level plan that forms part of a higher and wherein the 
program automatically updates the display of the upper level plan and where an update in a 
lower level plan automatically update. 

43. A clinical trial management system comprising: 

a main database of information concerning resources available to conduct clinical 

trials; 

a main processor controlling access to said main database; 

at least one user processor in direct communication with said main processor to 
negotiate access to said main database, said user processor and main processor running a 
program that permits the input of information with regard to the completion of tasks forming a 
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protocol for a clinical trial and the tracking of the completion of the tasks at said user 
processor, a portion of said program printing forms determined by the data in the system. 

44. The clinical trial management system of claim 43, 

further including a subsidiary processor, subsidiary database and subsidiary user 
5 processor located in a certain geographical location remote from the location of said main 
database and said main processor; and 

wherein a portion of data in the main database is replicated to said subsidiary database 
and relates to clinical trials in said certain geographical location. 

45. The clinical trial management system of claim 19 wherein the system 
10 manages a plurality of clinical trials with separate protocols, at least some of the separate 

protocols having major tasks made up of a plurality of minor tasks that are common to them, 
and wherein the program automatically indicates the completion of a common major task in 
the separate protocols when all of the minor related tasks are completed. 
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ABSTRACT OF THE INVENTION 

A system for designing and monitoring clinical trials includes a main database 
of information concerning prior clinical trials and resources available to conduct future clinical 
trials. In part information in the main database is obtained through data links to other 
5 databases in the enterprise, e.g., human resources and finance databases. Some of the 

information in the main database concerns prior clinical trials and is, in part, in the form of a 
protocol of (a) scheduled visits of a test subject to a treatment site, (b) measurement of 
prescribed physical attributes of the subject during the visits and (c) administration of at least 
one prescribed medical product to the subject during the visit to determine over time the 
1 0 subject's response thereto. The protocols of prior clinical trial are stored in the main database 
in the form of a software template. 

Users access the main database through their computers which run programs 
that permit the design and tracking at the user's computer of a clinical trial through access to 
and use of the software templates. Some users may be served indirectly through subsidiary 
15 databases distributed globally. These subsidiary databases contain portions of the data in the 
main database that relates to the geographical regions where they are located. Data 
synchronization is maintained by assigning exclusive write capability to rows of the database 
tables to the main database and subsidiary database, respectively. Then the modified rows are 
periodically exchanged. The protocol is visually displayed to users as a visit map which 
20 shows the visits a subject in the clinical trial is to make to a treatment center and what is to 

occur at each visit. As visits are made information is added to the system so that the progress 
of the trial can be monitored. If the protocol is in the form of minor tasks that make up a 
major task, an event manager system can indicate completion of the major task based on 
information entered in the system about the completion of the related minor tasks. In addition 
25 to visual presentation of the protocol, the system can generate reports and issue orders to other 
operations, e.g., a, clinical supplies group, to facilitate the conduct of the trial. 
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I RQ -11071 28-DEC-1998 ASSIGNED Never Never Land 


A P00102 


1 Training, One 


Bell, Tinker -Never Never Land 


1 RQ - 11072 28-DEC-1998 ASSIGNED 'Never NeverLand 


A -P00102 


2 Training, One 


Big Chief, Red Never Never Land 
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£ile £dit View ^ctont .fcjodules Fgrrm 


^rtdow Help 




Kl*lfcl»IeteKi *l Hi ©I hi 




| ii Site Administration 







Protocol: |l - P 0 0 3Z 4 Sobering No: 000049 

Site No: IflMMBltF j Investigator Abduihey.G 



Site Administration | PosJ SludyEvoi. 

—protocol 

Study Status: PLANNED 
Notification Reason: 



Sobering Noma: ANTE RON 
Country: UNITED STATES 



RESUME STUDY 



(PLANNED 



SHe Status: 

Data Collection Tool: IcfiF 

pPrajected Enrollment 

Req. Minimum: 0 Site Enrollment (T~ 



H3 , 



Jyj EffecbVe Amendment ]l 

Effective Dote: > , JD4-NOV-1998 
[-Budget — ■ 



Procedure Level c Site Level 



Prim. Location: YYYY 
Pre-sttidy Visit 1 



Currency: tU S. DOLLARS 



33 . 



. j Local tnv. Mo 



Name 



Abdulhoy. G 



1 Function^ 



PR/NOPAL fNVESTTGATOR 



jReady 



|05-Jon-1993 



f PROSIT- UNITED STATES 



file £drt yiew Actions Modules Fgrms yyjtndow tie 

Protocol: jl-P00324 K hl Severing No: 000049 

[*] Investigator Abduthoy.G 



Site No: 



Site Administration Pott Study Eva!. 



Sobering Name: ANTERON 
Country: UNITED STATES 



Global Assessment ]NOT RECOMMENDED 



JQ Evaluated By. )Rispoii. MarcC \ |*j 1 = 1 

Evaluated On: 1 2-N0V-1 398 



ADEQUACY OF PATIENT SOURCE jGOOD "~*F3 DRUG STORAGE AREA | ADEQUATE ~3 

FAOUT1ES 1GOOD 1^1 LABORATORY j VERY GOOD Fl 

PRiNaPALyCO-PRJNaPAL tNTVESTlGATOF jVERY GOOD HE! PTS TIME TO CONDUCT/SUPERV j VERY GOOD ~T3 
STUDY STAFF [VERY GOOD "El SU8 INVESTIGATOR^) ) VERY GOOD "Ej 



Ready 



(D5-Jan-1999 



BEff 



file gdrt Vjew Actions Mooute* jtfndow -.fcjetp 



if Site Personnel & Locutions 



MS 



Protocol: H-P00324 
Site No: ~~ 



| Schering Not* 009049 C 



Schering Name: ANTERON - 
Coinrtry: UNTTED STATES 



Locations jsP Personnel * ] N^SPPar»or«8l^ j Not SPPwonneT Locations | 



Active Primary Location **°* B " Country 

p" f~ iHELSINGINYUOPISTOllJNEr^ i^ lCTSPONSq [^| FINLAND 



Address 

KESKUSSARAALA MEILAHDENTJE 2 



F 
F 
F 
F 

F. 
F 



r 
r 
r 
r 

F 

r 



Ready 



l3V^5_HSC_MCMASTER^UNr^|^| |^NtRAL1Rj fcl CANADA 
Hi 0-2000 CREDfT VALLEY ROfr It_I I^NTRACT | tzl CANADA 

¥ IH fCENTRALIP4 lf| UNITED STATES 



ISQCQR INC 
jkenitworth 



33 1CENTRALIRI frl UNTTED STATES 



fYWV 



"TrTrl ICSNTRALLAj j^| CANADA 



Tht» is address line 1 for external orgnniretton printing 1 2345671 
MtSSISSAUGA. 
8211 SaCOR DRIVE 
- address - 



3Q[ 



"nU5 : Jan-1999 



^ pROsrr- united states 



fite £dit View Action* Module* jtfndair -Hrtp-,^ 



r Site Personnel 8 Locutions 



Protocol. 
S tie No. 



il - P00324 SiAering NoC'^^^J^^, 1 J - \^Schering 

10— Ml^i lnve«tig(rior^Abch*>^/G^-;\ i ~'"v ' , , * Country; Yi* 

; SP Personnel |NtanSP PeT*or^Vj j ' 'A&f,^ , 



M3B 



ANTERON 
( UNITED STATES/ 



Active 

F 



Write Employee 



" F' fcispott. MarcC 



^-^'hlto'p*^ -Country:, 
30 iSfTE REQUESTER TI3 |Q3-NOV-1998 g^QO- -0000 g UNITED STATES 



'Expense 

"rESEARC 



F 
F 



r s 



3H 
3B 



lOJNlCAL DATA COORDlNATOH Ej J12-NOV0998 IJdO- -0QQ0 g UNTTEO STATES 
1 \ M )Q5-JAN-1 999 "B to- -0000 9 



{Name of a site staff person from the Non SP Personnel tab 



JpWarrtSaS 



^5- 33 



r PBOSTT - UNITED STATES 




Location* , ] SP Personnel 



SchertngNo: O0D0«i ' >^ , \ SAeringNam* ANTERON^ 

1 - s ~ ^" " ^J**'* ^ " l - * r^«*t^ " - UNTTED STATES 

Investigator AbtMht^G ; . Country: ^ 
"Non SPPewonr^ ]Non SPPe»o^ ^ ^ ^C-V^ 



Active Person 



> v^ftospoiwbUity , 



Active D ate. J I nactive Date Country 

^ bj >J>NOV-1998 99B j^A^Pf^^ 



Phone Number 

908-603-3352 



, |7> jAaronsortAL 



1 Tr=m U,^M. M U tirw -nnnn B AMERICAN SAMQ^ 



7 :pT, lAeronsoa D 



F , |6565656.677777r 



"g UNITED STATES 2342OT234U34-1 



F 



4g^^^^^^MF^!!l5 ^AMEWCANSAMOA 

: 1 T3 P2-N0V-1998 M jOQ- -OM0 M UNITED STATES 

j [jj j05-JAN-1999 jOO- -0000 B~' 



j^H ltRB CHAIRMAN 



1234 



3T3C 




•Nome of o site 



staff person from Ihe Non SP Personnel tab 



f PROSIT - UNITED STATES 



file £dit y>ew Actaon* Module* ^ndow Jjsln 



si^ig,ioieiffiifti MM i<l.gl M 



r Site PBrsoRnel A Locations 



Protocol; 1I-P00324 Scherirtg No; OOWfl-,; ' ) 

Site No: - JT * Investigator AbduThay.G 



Schering Name: ANTERON /. 
Country: "- v ^UNTIED STATES 



LDCeUont- J | SP Personnel j Non SP rWxmet J , Non SP Parsonns! Locations j 
Associated Site Personnel jAaronson. D M K *~v / . ' \ * * 



Primary 

r 
r 

r * 
r 

F 

r\ : 
*r - 



53 ^EMTOALIABORATORY 



, T - ro Country, ■ 

/ ^ \; CAN ^ 



1410-2000 CREDFT VALLfrH CONTRACT RESEARCH ORGAmAVOH , it CAN , 
j3V^5_HSC_MCMAST£»JrJ • v , i ^ * CAN 

jHELSiNGIN YUOPtSTO&H (CO)Sp6nSOR1N& ORGANIZATION > : ;™ V V 
jkemtworth K | "\ ^'CEMTRAL 1RB/EC ~ \ , ti v / " \ USA? 



Address dt 

: a2ifsC>COR DRIVE , . tND 

YYYY . ' YY 

MISS1SSAUGA. OW 
This t* *ddrBS$ tine 1 for sxtema! orgsnizstion printing 12345B7) HA! 

KESKUSSA1RAALA MSfLAKDENTTE 2 0Q2 

address : city 



[A check indicate t -that tit is *e pnmary tocefcoti for cootading this site staff person 



|Q5-Jbiy-1S99 



Tf PROSIT - UNITED STATES 



Fjie gdrt action* Module* Fo,rmt yvindow fjetp;;; 



g|?lhigl«|ffilft1 *li*lBl Xl *1+l^t Btr 



tt Srte StudyTracfcittg 



Protocol: jl-P00324 Hrl " 



Country. [UNITED STATES 



, Sobering No: -1300049^' 
13 •=" V ' ^ 



J Schering M«mo:%l ANTERON ~ *^;f ^ 
" hiw^gBton^^'-Abdulhty, G ^^"' t f/ fc 



1P003244ISA 



,jp2-KOT.l 



Completed Grant Request Form Received m Sub 



CV of Laboratory Directors) Reaeved in S 



Budget Info Sheet {signed&doted by Inv) Ret 



CV of Laboratory Director's) Received in Sub 



CV ot Laboratory Directors) Sent to HQ 



Completed Grant Request Form Sent to HQ 



Crfc 



O' 



Curriculum Vrtee of PrmapaHnv(s)Recm 



Curriculum Vttee of Pnnapal Investigators) 



Cumculum Vrtae of Sub-mv(s) Received tn S 



Cumculum Vrtae of Subtnvestigator(s) Sent t 



Docot QualiV Control Ftoc. or Cert Rec in 



Ooc of Gueirty Control Proa or CertSBnt to 



-EL 



jOO- -0000 



•» |00- 



FDA Form 1 572 Received in Sub 



FDA Form 1 572 Sent to HQ 



Gov RegueltotyApp (w/ trans) Sent to HQ 



Gov Regualtory App. (w/trans ) Received in S 



Informed Consent Tosk(Trans) 



Informed Consent Doc (with translation) Sent 
Site Closed 



jCC- -0000 



JOO- -0000 



JOO- -0000 



jar 
_|P|_ 



■^joo- -obdb |oo- 



iThe srte whose tracking will be viewed/edited 



)DS-Jen-1993 



r PROSIT - UNITED STATES 



3l» £tft Y*w Action* Module* Fpnr* ¥£rtctow tjetp 



Site Budget 



□S3 



Pro total. ]TP00324 S charing No: 0Q0M9 

Site Nor --I gi— ^j jjj Investigator. Abdufhay, G 

Administration | Site Payees j Site Budget j ?,c,\ei~C 



Scfcofing Nome: ANTERON 
Currency: U. S. DOLLARS 



Revision: { _ M 



Status: 
Amendment 

Submit Date: 00- -0000 

Effective Date: 00- -0000 

Overhead Percent 1 00 



*? PROSIT - UNITED STATES 



file £drt ifiew Acbons Modules Ffifm« \fifindow help 



*f Site Btfrfget 



Protocol: ))-P0Q3g4 Schering No: 000049 

Site No: 



U*j Investigator. Abdulhoy, G 
Admimstraiion Site Payees | Site Budget ] sir" atCc*** 



Schering Name: ANTEPON 

Currency: US DOLLARS Revision: | H 



Local Payee 



Global Payee 

3H NTH SYMPOSIUM MOLECULAR 



Finance Code 



Z5H 
33 



Ready 



"105-4^1399 



* PROSIT - Nevei Never Land 










BEIE3 


£fe Etfit yjcn Actions Module* 


Ffirmt Window Help 












H| 








1 W Site Budget 










M-H3I 


Protocol: 1 A P00102 h^J Sobering No: 000001 
Site No: 1 4 Investigator Big Chief, Red 


Schering Nae*; STEROIDS FOR SWN TESTS 
Currency: GOURDE Revwon:p" j^J 




Adrwnistiabon | Site P«yeet She Budget j Suirect Carts 


1 . 








Protocol: P00102 Site No, 4 

Lm« ft™ 

SUBJECT COSTS 
PROCEDURE COSTS 


Revision: UN REVISION Effective Date: 
OHDefayft Payee Un* Co* ilfflU. 




Anend merit. v , 
Total 




■ Hp Laboratory Evaluation Bp 


riCap^wHook Izl 


10.00| 


5 


50.00 | 




{Medical History 


rr 1" \—i 

i la 


100.00) 


2 


200.00 




i 

ADDITIONAL VISIT COSTS 


ri Id 










(Evaluation 


F'llOIHSVWPOSlUzl 


lOQOOf 


3 


. > 300.00 




1 

ADJUSTMENTS 


r| Id 










[Recovery 


ri d 


100 00| 


2 


- t - „ 200.00 




1 

OTHER COSTS 


rl Id 


: oo| 








jAdveitisment 


r MOTH SVMPOSlUzi 


100.00] 


2 


200-00 




[Discovery 


I - ICaptamHook fcl 


20 001 


3 


60.00 




TOTAL BUDGET 
PREVIOUSLY APPROVED 








/iieo.oo/ 




REQUIRED 













! A description of the Ine item coat 



J12-AUO-1S99 



PROSIT - UNITED STATES 



0° Edit Yw* Acfont ftiodule* Farms y^ndow fcjalp 



Protocol: jt-PQ0324 ^ Sobering No: 1100049' " 
Site No: |i Investigator. Abduftay.G 

Adrorrosiretiofl ) Site Payee* I Site Budget Subject Cost* j 



Schering Name: ANTERON 
Currency: U.S. DOLLARS 



Revision: j \*{ 



Treatment Schedule: |Treatm«nt Schtdula 1 



V?*H#> 

Une Item Subjects Budgeted > 


i 


2 

r~ 


3 

r~ 


|i3C-UREA BREATH TEST 


\ 


$00 | 


too | 


too | 


J12-LEAOECG 


l 


100 ) 


$00 f 


too 


(2-VIEWXFWr' 


1 


too J 


too j 


too 


J24+HOUR URINE COLLECTION 


1 


$00 f~ 


too j 


too 


[4-vlEWXRAY , 


1 


too ; 


t oo | 


t.00 


) 


1 


too | 


too | 


too 



jfteedy 



Ho 
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PROSIT- UNITED STATES 



fife Ed'rt ^Acfony Mod^e* , farm* :„ ffindow g> ^ 




Potential 



Investigator: jAasebo. U 
Country: , AFGHANI STAM 



_ -Potential Shifty", .-. 
h?| IrUwc^ontvSM-r iLocofton Nome 



VisHDate: ^ 8-NOV-l 998 £ Time:[l 6 25 
Sobering Pnrtidparrt»: 



Finnlued: 



Investigator She Participants: ^Hon-Registeredf) 



Rispoli. Marc C 



Aesebo. U 



K 



.Ready 



|05-JarH999 





<?' PBOSrr- UNITED STATES 








9e £dh Actions - ^Qrint - S^ndow I > 
















•cf Pre-Stady Visit 








P^tocbt; P00324 N~t * Srimrma Noi> M^M^^^hfe 
Pm-Shirfy w ' ' *-* ' > NV^r^^H ^ltv 
Vi«lNo; - ' M0566 N^j Pmtcitwtf hn^attote^e&SfU 

Pre-StodyVisit 'j-SP Personnel ^SP^PoiwwetfjbS«^I& 


^ * ; - * ^ -Country: - NOPWAY ^ ;„ - : 






Registered Site Personnel =>- <~ : TWe, * 4 ^ * 
















I Md • « 
















Non« Registered Site Personnel \ "1 
Lost Nome FtrslNamo - h Hfc,.^^'. 1 ;-.'' 








I I 1 






















sThis it a registered xrte person <„ ... 




|05-Jeft;1399 



f; 



> PROSIT - UNITED STATES 



file £drt Action* Modules ffrmt afrndow jjrtp 



|5|?lhW«lffil-»t *l! slat xl ^1 Bll 



Pre-StudyVicit 



Protoeoh - Jt ScharmQ No; _ 



1-lPlXl 



Pra-Study^ 
VisttNo. 



H^l Principal invsttigston Aatebo, U 



Sedating Nama: >NTERON 



Country: -NORWAY . 



Pie-Study VW |sPPer*>nnaJ | NSPftoMO!^^ 



STUDY CONSIDERATIONS 

Q PveCSnicsIOota 

Q) CWealOate - ; ^ ^ % _ 

Cfifl ^InvaAtiyatorSf injiwo 

Ljfl Protocol 

Ql C^sb Report Forms 

£3) Monitoring ftespontibHiSe* 



ETHICAL CONSIDERATIONS ^ r 

' C2 Qiricrftir»V&aa*; |£ , * « , 1 ; * 
-'^ 'lC3 J?rinapel irwetftgator^v. - -^-~\- 
' -CoT*iirtCjpol InvBtSgalor ■■ : ; 

„ , T^IjStiiS^^ 

Q2l Principal Investigator ftespansibfliSea aaboraby Bafaranca Range* ^ - ^ \ 

Q| SuiHfT-wtgotor RecponsibMe* ■ /Q.pE^f^^ 
CaB Staff ResponstoiJrtes M ^ ti - 'yx „'^^iQ^A*S^rq^e^and Atowa^S^Raetfa*' 

£3) PaymafjtScnedda ' v QlK^'Accow(iat^eftdDtsposSon > 



C3 Approivnl Documents 
^ 1 ^3^a*pofrtfbflRia* 
Ql Re^ren of Records 
,Q| ' Wormai! Consent 
Q FDA 1572 OR . 
* ""nJiws sbgotor Agra eni unt . 
C3t - Nature of FDA inspection 



{Ready 



(35-Jan-1993 



PROSrt- UNITED STATES 



Ble , ftfa Actions jjpdutet - 1=gmtr^^dow^tl»lp rj. 



f Pre-Study Visit 



Protocol 
Pm-Stady 
Visit No. 



Pre-Stuoy Visit 




Global 



jRECOMMENDED~ 



ADEQUACY OF PATIENT SOURCE „ , jGOOO ~TH DROG SJWdQEAREA; , ^ ,~ ^ ^ £ 

FAOUTIES J ' A " ' " ^^^^b^S;^ ^iJI'^C 
PRINCIPAL &^STK^T0R/COPRJN([ pr^^^^i^t:^::^^: ^rlr^^r*- 

STUDY STAFF f 




fFleody 



: |05-JoiY-t933 



t PROSIT - UNITED STATES 



FUe £drt loolfi Actions Modules Farms Window tletp 

"Ri^lhlrtalsmi *1 Dial elalni h| 



Protocol; jl-P0Q324 Sobering No; fflMM9 Severing Noma: ANTERON 

0 Contact j 0001 12B6-0Wo>M 998 untmalired j^l 



Site No: 



Visit Contact J Discussion Items 



Contact Information 



Originator. |Rispoti, MorcC 
Date: J04+4OV-1998 J* 



iTQ Reason: 1 CONICAL STUDY SUPPLIES [rl 
Time: (OOOO 



Meeting Location 
f Site Roster 
Mother 



Resting the new prosit 1 031 build 



Recommendation 



The investigator 
*rte it: 



Recommended 
^ Not Recommended 



Schering Participants 



Rispoli. MarcC 



Non-Schettng Participants 



Aapro MaryS 



J3 



33 



The study center that was tnvorved in this contact 



")05-JarH999 



<4 PROSIT - Nevci Never Land 


1SB 


fie £dl lock Acbon* Mo**" Forms Window H«*P 






I t# Electronic Mail Contact 





Prorocoi: prP00036 t^j Schering No: 032083 - - Schering Name: MQMETASONE 

Site No: fa— t3 Contact 100006480 - 02-Auo-l 399 unf inaiizgd j^l 



Electronic Mail Contact | Discussion Hem* | 

r Contact Info* nation — . 

Originator: \Dahng. John Reason: {ADVERSE EVENT IzJ 

Date: J02AUG-19S9 g Time: J05:01 



Phone Contact Detail* 

Otttwde Parly Phone «: £55-555-5555 



Schering Participants | 


Non-Schering Participant* } 


Butt, Thud 


3 


, Id 











'Beady 



J03-AUO-1999 



*f PROSIT- UNITED STATES 



5le Edit Iools Action* Module* Fflrms ffindow Help 

"^"tfciiigiBPti iH~5r*i5iarHr 



Protocol: )l-P00324 ~f3 Schering No: O0O(M9 
Site No: 



Schering Nome: ANTE RON 



Contact [00011286 -04-Ncv-1998 unrealized" 



33 



Visit Contact Discussion Items j 



New Pre-Clinicol or Clinical Data 

C31 Efficacy 
GJJ Adverse Events 

Protocol Adherence 
□2 Subject Sele ebon 
C3 Conduct Of Study 
E3) Adverse Events 
Gafl Concomittant Medications 

Case Report Form (CRF) Records 
r3\ CRF Completion vs. Patent Enrollment 
G2 CRF Completeness 
C2J CRF Availability Storage and Retention 



* Required to finalize the site contact 



Personnel Responsibilities 
("Hi Principal Investigator 
Q) Sub-Investigator 
G2 Staff 



C3) Location Of Patient Info 

E3l Oinical Laboratory 

G2l Equipment 

C3l Other 



Clinical Supplies 
L"3l Quantity 
Qt Storage 
Gi) Dispensing 

QJ Peckagmg/Lebetmg/Coding 

Randomization 
G2} Re certification Date 

Drug Disclosure Envelopes 
G?l Documentation olAccountabniy 

Monitoring Activities 
fMl Acton Token By PI and 

Monitorto correct deficiency 
> (gj Source Document 

Verification Completed 
1 2® Consents Reviewed 
' HID Source Document Checked 



The study center** was involved in this contact 



|Q5-Jen-1999 



PROSIT- UNITED STATES 



Eile Tools Actions Modules Window ttelp 



& She Tracking 



Protocol: Sehertng No- D0D043 Schering Name: ANTERON 

Site: 1 Contact 11286 Visrt Unfinaiized As of: | 

Enrollment Tracking Ineligible For Screening | 



MS 



4-NOV-1993 H P 



Potential Subjects Ineligible for Screening 
Number of Subjects Screened. 
Number of Subjects Failed Screening 
Number of Subjects Enrolled 
Number ol Subjects Discontinued total 

Adverse Events. 

Other: 

Number of Subjects Complete 
Number of Subjects Ongoing 



Enrollment as 
of Unfinahzed 



Enrollment as of 
Latest Finalized 





Site Visit 


Visit 








i io 


h 


jo 


1 2 






! b 


h 


*> 


1 2 


Id 


la 


j 1 


to 


|o 


] 1 




j> 


1 s 







|Q5 : Jarv1999 





= OESEASE JS TOO SEVERN ; = ; ' ; J n ^ j? : : - ; :■ ; . -! ; ; • ) 



Heady ' 



K/8/9BH:46l02~ 



fi 



3. 



<r PFtOSrr- UNITED STATES 



EHe Edit Y*ew . £cbon* ^odute* &fadow . ftsfp * 



UM*1 



*y Subject Visit Tracking 



Protocol: . 



Screening Number ]T 



r'-S^J^l^r^^x; f Contact 11288 ^ 
Subject Number \ -f ^ - 



Initials: J 



Subject [v^Summeiy j yOiscont | >Uhtch«i • ] i j l 



Gender [MALE b| > Date of Birth: jtll-JAN-1 971 % ^~Agm el Enrollment] 27 (Years j^l ' ' , G2)l 



Signed Consent j02-NOV-t99B 
Enrollment^ \ f)9-NOV-l998 



Therapy Started: jOO- -0000 
Therapy Ended: jD&- -0000 
Days On Therapy: 



. ;^La«^ tit Number* ; j5" 

Compfete: jT"" 
Reason For Discontinuation: [ 
- Discontinuation Date: 



piscofftnuabon Vis?t - ~ ; 
|MA)NTE»JANC£ ^ ^ j»| 

"X * Useabte/EveJimMe: f"" 



p{W*OV-l998 



Additional Subject Data: 
SUBJECT 1: 



■Ready 



l(JS-Jan-1999 



PftOSfT - UNITED STATES 



5le Edit Vtew Acbons Madutes Window fcfelp 



-I?l6|glalslftl *h glslxjBlal el- h|; 



'? Subject Visit Tiecking 



Protocol: 

Screening Number: [ 



Subject Number: 



Contact TI286 

P — — -' 



Subject Visit Summary J yDiscorH | YUnsched. |2|l| 



Visit Label 

Visit! 

V«rt2 

Unscheduled Visrt 
DtscorrtimiaSon Visit 



Visit Date Delta TO DO CRF Status 



09-No\M998 
IB-Nov-1998 
23*lav-193B 
30-NOV-1998 



T COLLECTED <10CV. 

r PARTIALLY COLLECTED <100% 

^ PARTIALLY COLLECTED 

f 7 NOT COLLECTED , 



(Ready 



f05-Jan-1999 



r PROSIT - UNITED STATES 



Edit ymw Action* Hofatet Fflrmt yWndow help 



*| l Q|B| X| ©1 Hi 




I tj Formulated Materials Requisition 


■■■■■■■■■■■■■■■■■■■■■■■■J^ljlJ 


FMRReq.tD: |18« MtI > 




Administration j Materials | " 





p~ Prole 
j Protoi 



> to col Information 
Protocol Number. j 



JPQ Sobering No: 000026 A AND D 



N5 VFI Scherirtg No: 1000028 



[1 495 - WORLDWIDE RSCH OA 



Program Code: 
Expense Center 
Requisition Soutcb: jANIMAL HEALTH OOMSSTIC/INfTCRNA TlONlAL 
Requested by: jpesomos Marc 
Authorized by. 



Marketed , 

3E1 Do «« Form: 1 B0LUS 



33 



33 
US 



33 



[Desontos. Merc 



Blinding Required: P* 



Oats Required For Packaging: (22-OEC-1998 § 
Special D ir e ct ions and B linding (explain blinding requirement* if any): 



t A protocol under which the requested tuppbes win be utfized 



)05-JarH999 



T i PROSIT - UNITED STATES 



file £d* Y«w Ariont j^odute*., Fgrmt* ^ffi** 0 * fl e1 P 



wl3lfclel«lBl«l »tl hlHl-xt-elcsij 



r PSR Request Protocol Packaging 



Protocol: |I-P00324 ^ - Scfiaring No:0D0049 Scherrog Nome: ANTERON 

Country. ) UNITED STATES H "i, PSRNo: jjjjjaBBE i 

PSR Information | Components } Shrp To ] 



Project Accounting Cods: F01 - 000049 - 303E 



Exp Center 1477 RESEARCH SYS 



New Protocol/Site; 



Study Monitor. 



r Study Type: 



^ Blind 
<*Open 



Special Inttruction*: 



jGnnlPC ' 



IB 



Random Coda Format jCODE ENVELOPES | F3 

Requested by: |ftispoliMarcC 

Authorized by: )3,3 *t Q 
Required Ship Date: 
1NO Labeling Date: 



Attachment: 

PROTOCOL : J~ 
LABEL FORMAT: f" 
LABELING INSTRUCTIONS : f 
DEA FORM 222 C : f 
CONFIRMATION OEA REG. N : P* 



J31-MAR-1999 g Random Cede 
j , - Generation ID: 

foo- -0000 g ^ t ^ - 



Select Shar 



1 1:1 



jA number generated when the PSR is first *aswitouniqueV»clen%th© PSR This ts not the PSR number generated by the dtnic 



p5-Jan-1999 



> PROSIT - UNITED STATES 



£!», E*. ¥«w . 6<*J«''-M<xiu'" .iFamt. Window' JH* : 



|bs: g-^^a i^-sBM jk.1|q--h 



1 PSB Bequest: Piotocol Packaging 



HHE3 



Country: 1 UNITED STATES |zT «" ' 
PSFNrfama&w " Component* ! Shp To 



Sobering ; Sobering Name 

Nor;- -* ^ < r -h^r- " 


Test Dote Fone 


r " cone c ntia tioc 


Package 
i De*criptton7F2 


.Requited ' 




1032088 N^J^OMETASOME . 


jORALAERPR 


J»fcr||UNKN0WN 


i 


1 


1 Hzll ■ - 


1 


Hdl 


,1 


1 

































































t The Sobering number of the dtug that wi be packaged 



CP 

m 
si 

-4 

s 

□ 
□ 



,j PROSIT - UNITED STATES 




PSR Request: Protocol Packaging 



Protocol: FP00324 ^ .A / ^S^^ng^o^^f^Scliiring |Ibw« : *NTEft ON , 

lUNiTED STATES ^ S j^<^^PSRN« -IBlj 13 * ''\ >* 




LocatiO. ^ ISf a-tFRlNG CANADA. tNC _ 1 id Vf ,* 




* r 



urn 



PROSIT - UNITED STATES 



£te. E* View-rAcfions Module* Ffitmt tfimtow Mdp-. 



*? Material Transfer Request 



Piotoco!: fc~P38615 S3 Schering No: tmi17V; ;^Sch«^^ «ite: DESUDRATAP1NE : ^ - ; : ' ^ 
Country: j UNITED STATESEI Site Ko: h l3 lMTtfWo£ ^1 ^ 1^1 ^ 

MTRDetaife ]$h*To | "\ ^ 7_ / v;lS?T 



= Inventory Location Jl 
' Requested Br • ICapno, Demse M 
Authorized Bjr I 



na; 



Requested Ship Date: |00- -0000 



IB, 



Expense Center 1751 SRDIR INTLCUNRES 



V Intended Use 
Of Matenat 



Material Tjrpe 



Batch Ho. PSRNo. 



ZR3C 



ZFHt 



FMR No. < ,. Quantity Quantity On Hand 



HHE3 



Jhe type or material to be shipped 



h*-Aiir>-1S9P. 



.* PROSIT - UNITED STATES 




HQE3 


Be £<* fidiore Modufet Fjtmt Window Help , 


im 13- & © a es-ft ! * ||x j3}B| 


h| . : 




1 *?' Random Code Request - New 




HSE3I 


Protocol: I Q - P00759 ^ Sobering No: 032088 


Sobering Name: M0METAS0NE 




Random Code Rea ID:j|MMMfed Date Prepared: 00- -0000 PtcJ Finafcation Dt: 21-JUL-1999 





L 



To; 
Fiom: 

Random Code Tjoej^ 



313 



jCapfo, Peruse M 



3T3 



n3 



Generate Random Code by: {00- -0000 



Number of United States Site*: 
Number of international Sites: 



S libit Randomized bfi\__ 
Subft Replaced bfz f~ 
Subf nbt assigned bjp: {_ 



Number of Stratification: j 



Copier 



JT3 



Random Code Generation 10: 
2 First United States Site ID: 
First International Site ID: 



Comments: 




ra 



ra 



Treatment Arm 



Subjects 



Total Subjects: 



A number generated when the RCft t$ first fayed to identify the random code request memo 



PROSIT - UNITED STATES 



file .,' Acfons Modules itfndow , £Jelp y^^Sk-- 



* Check Control 



[RENOWSKtG 



Userid: 
Chedc Out I 



Date: 1 3-Jukl 399 -' Extra" Hems ^.^-^iStotM^iChecked out data a\«utabfe ^T^&^^r^tT* 



Protocol 



-Site 



JB93214 


Hdl - 






jB94055 r '. 


>Ht 






(694056 




Mr. 




1 ' 




• Md 



1st 



-Request Date 



Primary Location 4 



> Site Investigator 



She Requester 



]3 no^^i^o^^ ; ;^ : 



Yr £ - ~ . 

-I- - :y>»^y< 
„ ^ 1- y-x~ ^^-Sr^^ 

- "~ ™^yl y- 



Status^ 



' Check In Date yC^eclced th O ate Jji Reply from server 



11 



The togon 1D of the user whose status is being requested 



|l2-*ug-1999 



SUBJECT DETAIL REPORT 



; PROSIT - NEVER NEVER LAND 












BE3E3 






















||gfp| 









Subject Oelait Report 



ScheringNo. 


* 032088 MOMETASOt*E 


WorMng Study Tltte 

retestno 


the 110 vtsft map id si 


Protocol Ho. - Site Ho. 


H000017-- 


Principal ln«estig 


•tor 

Dante' W AARONSON, MD. 


Study Location 

ttndo^ids^vigndgnCHgntifnt 


Hhclf.,UNFTED STATES 


Monitor 



PROSIT - SUBJECT DETAIL REPORT 



SUBJECT: SOtlJKM* 



Gender. 


M 


Lest VteMDate: 


03.APR-1998 


Reason for Discontinuation 


Affe: 


30 years 


Lest VtsK Labefc 






Date of Birth: 


07 -AUG- 1967 


Tx Started; 






Sinned Coo*errt: 




Tx Stopped: 

flays on Tx fto date): 







As Of: ftS-Mer-19» 
Visit 

Screeortg 
Vts»1 
Vwl2 
Vet 3 

SUBJECT: M«2*CG/2 



Contact B : S038 

05-MAR-1 938 (0) 
12-MAR-1996(5) 
26-MAR-1998C12) 
09-APR-1998 (125 



100% 
100% 



CRf Status 

COLLECTED 
COLLECTED 
COLLECTED 
COLLECTED 



Pages CpWected 



Gender: F Last Vtsft date: 

Age: ILest VltH Labefc 

Date of Birth: 28-JUL-1969 |tx Started: 



09-APR-1998 



j Reason for Discontinuation 

I DEATH 



QUERYING 



: PROSIT - NEVER NEVER LAND 



i Subject Detail Report *" Quety Mode ■ 



b - Co 



SUBJECT SUMMARY REPORT 



i PROSIT - NEVER NEVER LAND 




i Site t Subject Sumroaiy Report 



Schenng No 

032088 MOMETASONE 


Working Study Titi* 

M«rnitiNfl« vi Bud**om<3« in Athsm* 


Protocol No - SHe No 

0000033-1 


Principal Investigator 

J O ORTIZ 


Study Location 

ENGELWOOD.CO.UNITED STATES 


Monitor 



PROSfT - SITE / SUBJECT SUMMARY REPORT 



Sit* 1 Details 



Site Statu* ENROLLMENT ONGOING 



0 Subjects Projected 



Oat* Collection Tod 



Enrollment Summary 



Site lev* Sub) Level' 



# Subj . ^eligible tor Soraerwng 
*Subj Screened 

# Sub). Failed Screening 

# Subj. Enrolled (* Ptoj«ct«tf 

# Subj . Ongoing 
#SubJ Discontinued 

Subj Complete 



Milestones 



SH« Initiation Visit Date- 
first Subject Screened 
First Subiect Enrolled: 
Last Subj. Enrolled to Date. 

Enrollment Complete. 
Last Subject Last Vtstt: 

dose out Visit 



MonttPTtng Summary 



Total Visit* Completed - 0 
Visits Monitored * 
Visrts 100% SOV 1 <1«*) 
Visits Collected 0*5*) 
Date of Last Contact 23,MAR.10Q8 
Date of Last Visit 25- MAR- 1 ©06 
Visrts at the Site 1 



Per Subject Summary* 



Ag* 0«r>d«i D*1« 

Enrolled 



SirUiS Last Visit 
(phssft) 



_J*t Visit 

Djtc 



Reason for Dtscontmu itiot t>*i* RX. 

StJrted 



Cit« RX 
Stopped 



t1*-l 
SCR 



04-FEB1008 



MONITORING STATUS REPORT 



PROSIT - NEVER NEVER LAND 



PROSIT - MONITORING STATUS REPORT 



• mouct*sohc 



twsctwooo counrrco states 



Sa* 1 Sommwy 



As Of 25-MW-193S 



Srl« Contact No: 2626 



«uun 






I>iIimI AUCHOCD 
tkfkt«tMi«t »W*»ttW 


M0k.*OV- 1 CW4k] 


JUMICiMpkMl t 



Sit* 1 Mails 



VII Vt2 



wgfc.sov ■Ui-<> r ih iWj <ia>-^iinfc«ov n- e« 

«- MMtHw V3-»M VS«-Q»1 V*-«2«^V7- 



J :■ . 



v- tS^9S 14:33:01 ^ 



SITE PERSONNEL AND LOCATION REPORT 



' PROSIT - Nevci Never Land 




Site Peisonne! I Location* Inlormation Repoil 



PROSIT • SITE PERSONNEL & LOCATIONS INFORMATION SHEET 



HONSP PERSONNEL 



Maid. M«r 

ma CHAIRMAN 

NHL 

Activ« 22-Apt-1003 



CENTRAL IRB/£C 



MERMAID ROCK 

2 Stone Skip 
NNL 

TREATMENT CENTER 



PIRATE SHIP 
Out Jt S«* 









Sch *"°° **°' 032086 MOUETASONE 


Working TrB« 


Mom w Bud i« Arthmj 


Protocol No 


AP00045-1 




1763 - CONICAL RESEARCH ■ ALLEROY tl 


Principal lr>v«*ttg»t©r 


J TABASCOMINOOIU-AN 


Monitoring Coix*ry 


N*v«r N*W L*nd 



T jba*comlnfl«ill*n. J 
PRINCIPAL INVESTIGATOR 
NNL 

Aettv*. 22-Ap#-100B 



B*lt. Tlnktf 

STUDY COORDINATOR 
NNL 

Active 22.Apf10S8 



FORMS 



p PROSIT - Nevcf Wevei Land 




Pie-Study Visit 




Pm-Stud> Vet* J SPfewoi 5 



-Potential -— - — 

Vmt Dat4r: %P* -MAR-1998 ffl T^I" 00 



c *fQMEff*SGNE 
" . '-tw : : v County: Never Hover Land 



^ IRATE SHIP 



-'flfK-GOQO - 



faiveMioataK Site P^rtkapanft*: Won - R«y*tef ed t*} 



*: Pan, Peter J 
- Butt. Thud 



Deck. Hanz 
Hook. Capt«n 
Smee. Mtstci 



l\ 
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Attorney Docket Number 


ID01065Q ^\ 


DECLARATION FOR UTILITY OR 
DESIGN 
PATENT APPLICATION 
(37 CFR1.63) 


First Named Inventor 


Briegs et al. 


COMPU 


ETE IF KNOWN 


Application Number 


/ 


Filing Date 


September 6, 2000 


0 Declaration □ Declaration 

Submitted OR Submitted after Initial 


Group Art Unit 




with Initial Filing (surcharge 
Filing (37 CFR 1.16(e)) 
V required) 


Examiner Name 


J 



As a below named Inventor, I hereby declare that: 

My residence, post office address, and citizenship are as stated below next to my name. 

I believe I am the original, first and sole inventor {if only one name is listed below) or an original, first and joint inventor (If plural 
names are listed below) of the subject matter which is claimed and for which a patent is sought on the invention entitled: 



CLINICAL TRIAL MANAGEMENT SYSTEM 



the specification of which 

^ is attached hereto 
OR 

□ was filed on (MM/DD/YYYY) 



(We of the Invention) 



Application Number 



and was amended on (MM/DD/YYYY) 



as United States Application Number or PCT International 
' 1 (if applicable). 



I hereby state that I have reviewed and understand the contents of the above identified specification, including the claims, as 
amended by any amendment specifically referred to above. 

I acknowledge the duty to disclose information which is material to patentability as defined in 37 CFR 1.56. 



I hereby claim foreign priority benefits under 35 U.S.C. 119(a)-(d) or 365(b) of any foreign application(s) for patent or inventor's 
certificate, or 365(a) of any PCT international application which designated at least one country other than the United States of 
America, listed below and have also identified below, by checking the box, any foreign application for patent or inventor's certificate, 
or of any PCT international application having a filing date before that of the application on which priority is claimed. 



Prior Foreign Application 
Number(s) 



Country 



Foreign Filing Date 
(MM/DD/YYYY) 



Priority 
Not Claimed 



□ 
□ 

□ 
□ 



Certified Copy Attached? 
YES NO 



□ 
□ 
□ 
□ 



a 
□ 
□ 
□ 



D Additional foreign application numbers are listed on a supplemental priority data sheet PTO/SB/02B attached hereto: 



I hereby claim the benefit under 35 U.S.C. 1 19(e) of any United States provisional applicatlon(s) listed below. 



Application Number(s) 



60/153,344 



Filing Date (MM/DD/YYYY) 



September 10, 1999 



[ | Additional provisional application 
numbers are listed on a 
supplemental priority data sheet 
PTO/SB/02B attached hereto. 
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CERTIFICATE OF MAILING 



I v^«»hy ^rtify that thi* rnrrfispnnHftnr.e is heing deposited with the United States Postal Service as first class mail in an 
envelope addressed to: Assistant Commissioner for Patents, Washington, D.C. 20231 on this dat^: 


Typed or printed name 




^ Signature 




Date j 



| Express Matt Label No. 


EL226882935US | 


| Date 


Sept. 6, 2000 | 



Please type a plus sign (+) inside this box 
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Patent and Trademark Office; U.S. DEPARTMENT OF COMMERCE 
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a valid OMB control number. 



DECLARATION — Utility or Design Patent Application 



I hereby claim the benefit under 35 U.S.C. 120 of any United States application(s), or 365(c) of any PCT international application designating the 
United States of America, listed below and, insofar as the subject matter of each of the claims of this application is not disclosed in the prior 
United States or PCT International application in the manner provided by the first paragraph of 35 U.S.C. 112, 1 acknowledge the duty to disclose 
information which is material to patentability as defined in 37 CFR 1.56 which became available between the filing date of the prior application 
and the national or PCT international filing date of this application. 



U.S. Parent Application or PCT Parent 
Number 



Parent Filing Date 
(MM/PP/YYYY) 



Parent Patent Number 
(if applicable) 



□ Additional U.S. or PCT international application numbers are listed on a supplemental priority data sheet PTO/SB/02B attached hereto? 



As a named inventor, I hereby appoint the following registered practi tioners) to prosecute this app lication and to tra nsact all business in the Paten t 



and Trademark Office connected therewith: Q Customer Number [ 



OH 



Registered practitioner(s) name/registration number listed below 



Place Customer 
Number Bar Code 



Name 



Registration 



Name 



Registration 
Number 



Donald W. Waytt 



40879 



Additional registered practitioner(s) named on supplemental Registered Practitioner Information sheet PTO/SB/02C attached hereto. 



Direct all correspondence to: □ Customer Number 

or Bar Code Label 



24265 



OR Kl Correspondence address below 



Name 



Donald W. Wyatt 



Patent Dept. K-6-1, 1990 



Address 



2000 Galloping Hill Road 



City 



Kenilworth 



Country 



USA 



State 



NJ 



Telephone] (908) 298-2902 



ZIP 



Fax 



07033-0530 



(908) 298-5388 



I hereby declare that all statements made herein of my own knowledge are true and that all statements made on information and belief are 
believed to be true; and further that these statements were made with the knowledge that willful false statements and the like so made are 
punishable by fine or imprisonment, or both, under 16 U.S.C. 1001 and that such willful false statements may jeopardize the validity of the 
application or any patent issued thereon. 



Name of Sole or First Inventor: 



n A petition has been filed for this unsigned inventor 



Given Name (first and middle fif anvl) 



Family Name, nr fiumamft 



Karen L. 



Briegs 



Inventor's 
Signature 



Date 



Residence: City 



Neshanic Station 



State 



NJ 



Country 



U.S.A. 



Citizenship 



U.S.A. 



Post Office Address 



5 Sweney Court 



Post Office Address 



City 



NeshEnic Station state NJ 



zip 08853 



Country 



U.S.A. 



^Additional inventors are being named on the 1 supplemental Additional tnventor(s) sheet(s) PTO/SB/02A attached hereto 
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Please type a plus sign (+) inside this box -> | + | 







ADDITIONAL INVENTOR(S) 






DECLARATION 


Supplemental Sheet 

Page _L of JL 





Name of Additional Joint Inventor, if any: 



□ A petition has been filed for this unsigned inventor 



Given Name (first and middle [if any]) 



David 



Family Name or Surname 



Detoro 



Inventor's 
Signature 



Data 



Residence: City 



Lebanon 



State 



NJ 



Country 



U.S.A. 



Citizenship 



U.S.A. 



Post Office Address 



171 Cokesbury Road 



Post Office Address 



City 



Lebanon 



State NJ 



zip 08833 



Country U.S.A. 



Name of Additional Joint Inventor, if any: 



I | A petition has been filed for this unsigned inventor 



Given Name {first and middle [if any]) 



Family Name or Surname 



Andrew 



Keim 



Inventor's 
Signature 



Date 



Residence: City 



East Windsor 



State 



NJ 



Country 



U.S.A. 



Citizenship 



U.S.A. 



Post Office Address 



50 Pemberton Lane 



Post Office Address 



City 



East Windsor 



State N j 



Name of Additional Joint Inventor, if any: 



zip 08520 



Country U.S.A 



| | A petition has been filed for this unsigned inventor 



Given Name (first and middle [if any]) 



Family Name or Surname 



Jean-Louis 



Saillot 



Inventor's 
Signature 



Date 



Residence: City 



Berkeley Heights 



State 



NJ 



Country 



U.S.A. 



Citizenship 



France 



Post Office Address 



130 North Road 



Post Office Address 



City 



Berkeley Heights 



State 



NJ 



ZIP 



07922 



Country U.S.A. 



Burden Hour Statement This form is estimated to take 0.4 hours to complete. Time will vary depending upon the needs of the individual case. Any 
comments on the amount of time you are required to complete this form should be sent to the Chief Information Officer, Patent and Trademark 
Office, Washington, DC 20231. DO NOT SEND FEES OR COMPLETED FORMS TO THIS ADDRESS. SEND TO: Assistant Commissioner for 
Patents, Washington, DC 20231. 
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DECLARATION 


REGISTERED PRACTITIONER 
INFORMATION 
(Supplemental Sheet) 


Name 


Re a 1st rat ion 
Number 


Name 


Registration 
Number 


jviargaret ivi. /\iuanese 




Allcin "NT Tv'ntTPTipr* 

jTVllClll 1>1 . XVLLIZjCLJVU 


38945 


Jqgwiii r . lining 




ijUoau i^vv 


30653 


XNancy v. v^onneny 


t-UUJO 


Anita W lVTatrat+i 


29825 


line o. uiCKer 


^1 6QQ 
d i \jyy 


ArtVmr A/TfiTiTi 

iSA. 1 11 HI lVAcU.111 


35598 






Chri^tinp F Martin 

V_^l JUL lO Llllw 1 • IVldi IJLJLL 


39762 


Jalllca ivl. VJOU1LL 


33702 


Kdward H Mazer 


27573 


Richard J. Grochala 


J I JlO 


T?ir4iarH Tl lVTn rnnv 
rvi^iiciiLi -D. lviuipiiy 


35296 


Henry S. Hadad 


35888 


James R. Nelson 


27929 


Thomas D. Hoffman 


28221 


David B. Schram 


43096 


Henry C. Jeanette 


30856 


Immac J, Thampoe 


36322 


Palaiyur S. Kalyanaraman 


34634 


T~\ "1 A r pi 

Paul A. Thompson 




Gerald P. Keleher 


43707 


Donald W. Wyatt 


40879 


Gabriel P. Kralik 


34855 


Sandy Zaradic 


45997 



Burden Hour Statement: This form is estimated to take 0.4 hours to complete. Time will vary depending upon the needs of the individual case. Any 
comments on the amount of time you are required to complete this form should be sent to the Chief Information Officer, Patent and Trademark 
Office, Washington, DC 20231. DO NOT SEND FEES OR COMPLETED FORMS TO THIS ADDRESS. SEND TO: Assistant Commissioner for 
Patents, Washington, DC 20231 . 
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